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PRESENT CENTRAL PUMPING STATION AT RIDGEWOOD 


By WILLIAM FYFE TURNBULL 


HIE Board of Estimate and Apportionment of 
o% New York City, at a recent meeting, approved a 
plan for obtaining additional water supply from the 
underground waters of Suffolk County, Long Island. 
This scheme is supplemental to the Catskill develop- 
ment now under way and may serve to postpone the 
full extension of the latter works, since the engineers 
{ the Board of Water Supply believe it better to de- 
pend on two sources of supply from different direc- 
ions than on one entirely from the North. 

No sooner had the surveys for the Catskill plan been 
ompleted and their results laid before the city authori- 
ies than the Board of Water Supply began an exten- 
ive series of investigations on Long Island. These 
lave been in continued progress since the summer of 
yo5 and have resulted in a thorough survey of the 
outhern half of the island within the territory south 
t the central dotted line on the accompanying map. 


The northern boundary of this area is the watershed 
between streams flowing south into the Atlantic Ocean 
and those flowing north into Long Island Sound. The 
city is restrained from making use of any of these 
surface waters and upon this point was based whatever 
opposition there was at first to the scheme. The in- 
habitants of these districts feared that their own water 
supplies would be endangered. Hence the Board of 
Water Supply in its report to the city took great care 
to make it clear that the present plan would make use 
of underground sources only. When this was clearly 
understood, opposition to the plan ceased and no legal 
obstacles are expected to be encountered in carrying 
out the project as now outlined. 

The plan presented shows a main gravity conduit 
constructed of reinforced concrete, extending east from 
the present central pumping station at Ridgewood to a 
point near East Quogue, a distance of 73 miles, and a 
chain of driven wells 500 to 1,000 feet apart and 
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100 to 200 feet deep. The conduit follows the align- 
ment of the’one now in use from Ridgewood to Rose- 
dale, a distance of about eight miles. From Rosedale 
to a point near Millburn Reservoir, distant about six 
miles, the line crosses to the north side of the Long 
Island Railroad and departs from the line of the pres- 
ent works. For this distance an alternative line is 
given, running south of the railroad, and it is now 
probable that it will be the line used, since the city has 
already acquired title to a strip of land there for the 
purpose of laying other pipes. The same strip affords 
ample room for the conduit of the present plan. 

‘rom Millburn Reservoir eastwardly the land to be 
taken lies wholly north of the Montauk division of the 
Long Island Railroad, and a location is selected such 
as to secure sufficient material for fill and at the same 
time to keep as far above the ground-water level as 
possible. At a point about two miles from the easterly 
end of this main conduit the supply is to be reinforced 
by a similar underground development from the Peconic 
Valley. <A collecting conduit about four miles long is 
to be constructed and the supply will be pumped to 
the top of an intervening ridge and allowed to flow 
by gravity into the main conduit. 

The total drainage area contributing underground 
water for this development is about 322 square miles. Of 
this, 294 square miles pertain to the main or southern 
conduit, while 38 square miles supply the Peconic Valley 
adjunct. The land to be taken is sparsely settled and 
covered with low growths of scrub oak and pine, and 
will consist of a right-of-way from 600 to 1,000 feet 
in width along which will be driven the necessary wells. 
These wells will be operated from one or more central 
and will deliver their water into the 


power stations 
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aqueduct which will conduct the supply to the Brooklyn 
pumping station. There will be from five to ten wells 
to the mile along the line of the conduit. The surveys 
of the Board of Water Supply indicate that the yellow 
sands forming the upper stratum of the older geological 
structure of the island afford the most advantageous 
sources of good water and it is assumed that wells 
driven to depths of 100 to 200 feet will reach this 
stratum. 

Use is also to be made of four filtration basins and 
if necessary of branch collecting conduits projected 
to follow the Melville, Connetquot and Carman’s river 
valleys. These are intended for the development of 
underground storage which might have to be drawn 
upon to meet the requirements of a dry season. It is 
further intended to construct twelve reservoirs on salt 
water estuaries for the purpose of artificially raising 
the ground-water level, thus lessening the danger from 
the infiltration of salt into the underground 
sources. 

An alternative location is proposed for the Ridge- 
wood pumping station at the head of Fresh Creek 
Basin. The possible saving in the cost of delivering 
coal by boat at this point as compared with delivering 
by rail at the present site may lead to the removal of 
In that event the entire water sup 


water 


the central station. 
ply from the development under discussion will be 
pumped into the Ridgewood Reservoir in Brooklyn 
instead of part being sent over to Manhattan, as was 
suggested in order to help out the latter borough until 
the completion of the Catskill plan. 

For the complete development of the Suffolk County 
underground sources, yielding about 250,000,000 gallons 


the cost is estimated at $47.173.000. The cost 


per day, 
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of completion of various stages of the work is estimated 
as follows: 


Time of delivery of first water to conduits of Ridge- 


wood (present) sy stem on Suffolk County line.. 2 years 
Cost Of apid two years’ WOPK...... csc ccccssssccs $7,200,000 
Time of delivery of first water to Brooklyn without 

use of conduits of Ridgewood system.......... 4 years 
Cost OF said four years’ WOE. ... 6s... sc% ssciadce's $16,700,000 
Time of delivery of first installment of 70,000,000 

SAISON CURIS rc rarccvoray. oie wep each aera orn ere 5 years 
Cost of said five years’ work, includng full size con- 

crete cut-and-cover aqueduct to Brooklyn and 

pumping station in Brooklyn.................. 21,700,000 


The soil and its topography are exceptionally favor- 
able for the cheap construction of the cut-and-fill type 
of aqueduct, and the best economy dictates that the 
aqueduct shall be constructed of full size rather than 
of smaller size at first to be supplemented later by 
another. Comparing the estimated cost of this devel- 
opment with that of the complete Catskill plan, it is 
seen that the Catskill estimate calls for $161,857,000 
to supply 500,000,000 gallons per day or 32 cents per 
gallon, while the total Long Island estimate as 
above requires but 19 cents per gallon. The cost of the 


given 


first five years’ work, however, yielding 70,000,000 
gallons, is almost the same as that of the Catskill sup- 
ply. For this reason, as well as for the larger base of 


supplies afforded, the engineers would prefer to com- 
mence the Long Island project at once and carry it 
with the Catskill work 


instead of completing the latter first. 


along in stages simultaneously 


The urgency of this Long Island development is in- 
dicated by the fact that sea water has already entered 
some of the ground-water collecting works in Queens 
and Nassau counties supplying the Borough of Brook- 
lyn, showing that the sources are being overdrawn in 
years of low rainfall. The full capacity of the present 
watershed on Long Island is 170,000,000 gallons per 


wet years, 


and this is Brooklyn’s 


day, except in very 
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estimated consumption in 1910. Although plans now 
under way call for the delivery of some of the Catskill 
water to Brooklyn and Queens county, yet it seems 
probable that all of that supply which can be delivered 
through the present Croton system will be needed for 
the Boroughs of Manhattan and the Bronx. Thus the 
other sections would receive no benefit until 1915, the 
year of final completion of the Catskill aqueduct, and 
long after their consumption at the present rate of in- 
crease would exceed the supply. In view of this im- 
minent shortage, construction will be commenced: on 
Long Island immediately after the plan has received 
the formal approval of the State Water Board. 





Filtered and Softened Water Costs More 

[x our issue of September 9 some figures were given 
concerning the Columbus, O., water works. A few days 
after this Prentiss R. Crall, Cashier of the Department, 
presented to the Public Service Board a recommenda- 
tion that the meter rate be doubled next year, accom- 
panied by some figures. As stated in our previous 
article, the cost of pumping haseincreased from $9.76 in 
1902 to $11.32 in 1906, falling to $10.20 last year. The 
revenue per tap, however, was $13.81 in 1902, but by 
1907 it had fallen to $8:55. W ith the added cost of 
purifying and softening the water the cost will be in- 
the 


while with the increasing use of meters 


tap will probably decrease. 


creased : 
private consumption 


The result will be inability to meet fixed expenses. 


per 


The rate was 20 cents per 1,000 gallons from 1871 to 
i8or. 
raised to 8 cents. 
special rates for large quantities. 
make the rate 16 cents per 1,000 gallons, with a mini- 
mum of either Ss or S6, when the purified water is 


when it was changed to 6 cents. In 1902 it was 
During this time there were various 


[It is proposed to 


furnished. 
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GARBAGE DISPOSAL AT CLEVELAND 


Improved Dryer Recently Installed and New Percolator Invented 
by Superintendent Peck—Collecting and Transporting 
Garbage—Cost of Operation—Revenue 


W. J. SPRINGBORN, President of the Board of Pub- 
lic Service of Cleveland, O., on February 11 read 
before the Civil Engineers’ Club of that city, a paper 
describing quite completely the method of disposing 
of the city’s garbage. The disposal plant was described 
in our issue of February 13, 1907. This paper, how- 
ever, gives some more recent data concerning the plant. 

The wagons used for collecting the garbage carry a 
steel box which holds about 3,500 pounds of garbage. 
This is hinged to the bolster over the rear axle to per- 
mit of dumping, but is not self-dumping, this being 
effected by attaching chains to the front of the box and 
raising this sufficiently by means of a block and tackle. 
The wagons are equipped with canvas covers, which are 
less noisy than the iron ones. In these carts the gar- 
bage is carried to a loading station about three-quarters 
of a mile from the center of the city, where it is 
dumped into railroad cars, of which the city owns ten. 
These are constructed of steel throughout, the body of 
the car being a tank semi-cylindrical in shape and 30 
feet long, which is supported by trunnions at each 
end and also by rollers at three different points under- 
neath. The capacity of a car is 40 tons. In unload- 
ing the cars, cables are passed underneath the body and 
fastened on a point at the far side about half way 
down from the top; two men then tip the car body by 
means of the cables and two five-ton triplex blocks 
and the garbage falls upon the floor of the receiving 
building. 

The drying of the solids remaining in the digester 
is effected at present by apparatus which is believed 
to be an improvement over that described in our pre- 
vious article. They are first put into a steam jacketed 
dryer 14 feet long and 5 feet in diameter, and having 
a shaft through its center with paddles attached. As 
the shaft rotates the paddles lift the material, breaking 
it up and facilitating the evaporation of the moisture. 
This type of dryer is equipped with two manholes un- 
derneath it, through which the material is dropped 
into a conveyor and carried to a combination steam 
and hot air rotary dryer which is the invention of 
E. S. Peck, Superintendent of the plant. 

The cylinder of this dryer is 30 feet long and 57 
inches in diameter, with a two-inch space between an 
inner and outer shell for the admission of steam. There 
is also a 14-inch steam pipe running through its center. 
To the sides of the inner shell are attached flights four 
inches in width. These lift the material as the dryer 
rotates. The dryer is set on a grade of about one-fourth 
of an inch per foot and the tankage is fed in at the 
upper end and discharged at the lower, the process 
being a continuous one. At the lower end of the 
dryer is a series of steam coils with a blower attached 
which forces the air around these coils, heating it to 
about 230 degrees Fahrenheit. This dry air then passes 
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through the dryer, absorbing the moisture from the 
tankage as it passes from the flights above referred to. 

The article concerning this plant above referred to 
described the percolator then in use. The removal of 
the material from the percolator and replacing the 
small perforated plates and pipes through which the 
grease escaped involved considerable time and labor. 
Mr. Peck has invented a new type of percolator which 
is expected to overcome these objections and at the 
same time greatly reduce the loss of naphtha and leave 
the material much drier. This percolator is similar in 
design to his dryer just described, except that it is 
only 14 feet long and 8 feet in diameter. It is placed 
in a horizontal position, has a steam jacket, and is 
constructed to rotate in the same manner as the dryer. 
The material is put into this percolator through two 
manholes in its upper side. The pipes for the admission 
of gas are also connected through the covers in these 
manholes. The grease and naphtha escape through 
three openings in the lower part of the tank, and in 
order to hasten the process of percolation the pipes 
ean readily be disconnected and the percolator rotated 
so as to mix thoroughly the entire mass of material 
with the naphtha or other solvents used. 

In order to recover the naphtha after the grease has 
been extracted, steam is turned into the drum and 
jacket and the percolator is made to revolve, thus mov- 
ing the material sufficiently to release quickly all of 
the solvent contained in the tankage, at the same time 
heating it. By this method no moisture is added to the 
material nor steam mixed with the vapors, which go 
to the condenser and thence to the storage tank. By 
the use of this type of percolator it is believed that 
the loss of naphtha will not exceed one gallon per ton 
of material treated, in place of the 2% gallons by the 
present method. 

In the old process grease was extracted by hydraulic 
presses as described in our previous article. The tank- 
age produced by this method is not as desirable to the 
trade as that obtained by the new process. The latter 
leaves about 2 per cent. of grease in the tankage where- 
as the former left 12 per cent.; and grease being the 
more valuable part of the product it is desirable to 
recover as large a percentage as possible. 

During 1907, 37,606 tons of garbage were collected, 
the cost of collection and reduction of which was 
$193,365.76. The gross income from the sale of prod- 
ucts amounted to $136,985.60, leaving $56,380.16 ap- 
parent deficit. Prior to 1905 the garbage had been col- 
lected and disposed of under private contract for 
$69,400 a year, at which time the works had a capacity 
of 110 tons a day. The quantity collected now is about 
50 per cent. greater than then and the cost of collection 
and disposal by private contract would consequently 
be greater, in all probability. It would, therefore, ap- 
pear that in reality the plant is at least paying for itself. 
Whether or not this is the case, however, the Board 
has felt that the work of collecting the garbage is such 
an important one as to require special effort to keep 
the service on the highest possible plane of sanitation, 
regardless of its cost. 
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The city is divided into 67 routes, using in all about 
80 wagons and 110 horses. The receipts from the sale 
of by-products have increased from $65,881.14 in 1905 
to more than double this in 1907; not all of this increase 
being due to the larger percentage of grease and tank- 
age recovered, but in part to better market prices. 





MUNICIPAL STREET RAILWAYS ABROAD 

SEVERAL United States consuls have recently re- 
ported concerning municipal street railways in Hud- 
dersfield, England, Belfast, Ireland, and Manchester, 
England. The first named city has a population of 
about 100,000 and is believed to have adopted municipal 
ownership more completely than any other city in Eng- 
land. Its street railway contains a little over 28 miles 
of track, more than eight of this being double track. 
Of 70 cars, each seating 56 passengers, 56 are ordinarily 
in use. The average fare last year was 2.4 cents, vary- 
ing fromm two to eight cents, depending upon the dis- 
tance. The total number of miles run in 1907 was 
1,960,329, and 16,130,334 passengers were carried. The 
430 regular employees received $2,239 weekly, for nine- 
hour days. The permanent way has cost $984,167 and 
the permanent works, cars, etc., $2,009,383. The total 
working expenses last year averaged 8.7 cents per car 
mile. After paying interest on capital, sinking fund 
and depreciation, a net surplus of $31,700 was turned 
into the treasury. 

The act of Parliament under which Belfast acquired 
its street car system, provided that it must be self- 
supporting, no money being appropriated to it from any 
other fund. When electric traction was introduced, 
December 5, 1905, a new schedule of fares was estab- 
lished. A circle of one mile radius was assumed, taking 
as a center the center of the city which is the junction 
point for all car lines. The fare was fixed at two 
cents within this circle and four cents to any point be- 
yond the mile radius; a universal two-cent fare being 
charged up to 8 A.M to accommodate workingmen. 
These rates have recently been found not to afford 
sufficient income to meet expenses, and in July last a 
revised scale was put into operation to remedy this. 

In Manchester the earnings for 1907-8 showed an 
increase of $20,742 over those of 1906-7. The balance 
of revenue over expenditures was $714,880, being $685 
less than the previous year. Of this balance, $427,230 
was appropriated for renewal and depreciation account, 
$19,992 was appropriated to street improvements, etc., 
and $267,658 was turned into the city treasury. The 
receipts per car mile were 21.52 cts., which was 0.52 cts. 
less than the year before, the decrease being attributed 
to bad weather. There was also an increase in work- 
ing expenses caused largely by the greater amount of 
damages paid to persons injured on the cars, and also 
‘oO an increase in the cost of maintenance of the per- 
manent way. Here also a new system of fares had 
been adopted and proved a success. These vary from 
one to eleven cents, 67.82 per cent. of the receipts be- 
ing from two-cent fares. In both Belfast and Man- 
hester there are cross-town penny stages carrying 
‘assengers across the general direction of the railways. 
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MUNICIPAL OWNERSHIP IN GERMANY 


RECENT statistics show that, in the 58 cities of the 
German Empire containing over 50,000 inhabitants, the 
leading utilities are owned and conducted by the muni- 
cipalities to the following extent: 


Number Number 
Public Utilities. oO Public Utilities. of 

Cities. Cities. 
Gas WOEKS ©. ce cce cece 44 Removal of garbage 
Electric power plant... 38 and sewage......... 56 
Water works.........«. 43 Market halls.....0.... 16 
Abattoirs ............. 47. Tenement _ houses 
Bathhouses .......... 42 (chiefly for municipal 
Street railroads....... 10 employees and _la- 


BOSGES) ccc dsecceees 22 


Of these, the gas works have made the best financial 
showing, their total profits amounting annually to $10,- 
100,000 ; of which, however, $2,500,000 is required for 
interest on the investment. Electric works show a profit 
of $4,200,000, less $1,300,000 for interest. Water works 
return an average of 8.5 per cent. of the capital invested. 
Market halls and tenements yield but little profit. 

It is estimated that nearly $1,000,000,000 is now in- 
vested in public utilities by German municipalities. In 
general, municipal control is established only when there 
is simply a choice between a public and a private monop- 
oly, as in the case of gas, water, electricity, etc., or else 
when the desirability of a utility is unquestioned, but 
the uncertainty as to profitable returns fails to attract 
private capital. 

The telegraph and telephone in Germany are owned 
and managed by the Imperial Government and most of 
the railway lines are the property of the different States. 


WINNIPEG MUNICIPAL ASPHALT PLANT 

THE city of Winnipeg, Man., Canada, has operated 
a municipal asphalt plant since 1899. The plant has 
twice burned and each time been enlarged in rebuild- 
ing and at present represents a capital cost of about 
$59,000. This plant is used for all asphalt paving done 
in the city, both new and repair work. The cost of 
new work, not including 20 cents per yard for guar- 
antee fund, is about $2.25. This includes an average 
thickness of concrete of about 5 inches, a binder of 
1% inches and a top surface of 134 inches. 

Beginning with 48,188 square yards of new pave- 
ments laid in 1899, the amount of work done by the 
plant has increased more or less uniformly until last 
year 151,150 square yards of new pavements were 
laid and 12,953 square yards of repairs. The costs 
of construction were: Concrete, per square yard per 
inch thickness, 15 cts.; binder in place, 30 cts.; top 
surface, per square yard, 65 cts. This gives the actual 
cost of construction with five inches of concrete as 
$1.70 per square yard. Materials cost at Winnipeg 
as follows: Sand, $1.20 per cubic yard; broken stone, 
$1.30 per cubic yard; asphalt, $25 to $30 per ton; 
petroleum residuum, $24.55 per ton, with duty. The 
Superintendent receives $6 per day; general and street 
foremen, $3.50 per day; sub-foremen, $3 per day; 
skilled labor, $2.50 per day; ordinary labor, 20 cts. per 
hour ; teams, 50 cts. per hour. Coal costs $6.50 per ton. 
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CHOKED SEWERS IN DAYTON 

l‘oR a considerable time certain of the streets of 
Dayton, O., have been flooded on the occasion of every 
heavy rain, in spite of what was supposed to be an 
With a view of rem- 
edying this, City Engineer Cellarius had an investigation 
made of the condition of the sewers and it was found 
that many of these were half filled with deposits of 
This diminished the carrying capac- 
ity of the sewer, both directly by reducing the size and 
because the friction of the water over the deposit was 
greater than it would be over the smooth surface of 
the pipe. 


excellent system of storm sewers. 


mud and gravel. 


One seven-foot trunk sewer was found to 
contain over four feet in depth of deposit, and eight 
wagon loads of material were removed from an 18-inch 
sewer between two consecutive manholes. The cause 
of the filling of the sewers is believed by Mr. Cellarius 
to be the fact that catchbasins were not provided at 
the street inlets. Dayton lies in a valley and many of 
the streets having considerable grades are unpaved. 
The soil is very gravelly and a great deal of such ma- 
terial is washed down the street in times of heavy rain 
storms and carried into the sewer. 

After finding by preliminary inspection that some, at 
least, of the sewers were badly clogged, Mr. Cellarius 
decided that a general survey of the storm water system 
was necessary, and such was carried out under his direc- 
tion. Measurement of the depth of deposit at each 
manhole was taken throughout the entire system and 
noted on a map of the sewers, and city employees passed 
through the entire length of several miles of large 
sewer. From this survey it was found that at least 
twelve miles of sewers needed cleaning and Council 
was asked to provide $15,000, the estimated cost of 
the necessary work. The city itself did some experi- 
menting in methods of sewer cleaning, and on Septem- 
ber 4 let a contract for cleaning three miles of sewers. 
Under the direction of the Engineer’s office, W. H. 
Stewart used his apparatus in cleaning certain of the 
sewers and the work was said to have been entirely 
successful, although no data of amounts or costs could 
be obtained. In the cleaning of the sewers, stones, from 
the size of a baseball to the finest sand, were removed. 
In numerous places poplar roots were found which had 


erown into the sewer through small openings. The 
smaller sewers were cleaned by hand, but either horse 
or steam power is required for the larger ones. The 


deposits are removed by means of metal buckets pulled 
through the sewer from manhole to manhole by cables. 
The cost of the work could not be ascertained. 

It is the intention of the Engineer to build catch- 
basins wherever necessary after the sewers have been 
cleaned. It is proposed to carry the basin connection 
pipe into the inside of the catchbasin and there have 
a bend and an arm extending a short distance down- 
ward, the idea being that if the deposit is allowed to 
accumulate until it reaches the opening at the bottom 
of this inner arm no water can escape but the basin will 
overflow into the street, thus giving warning that it 


needs cleaning. If a simple opening, even with an 


outside trap, were used, it is feared that, if the basin 
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were allowed to fill with gravel through carelessness, 
this would be carried into the sewer. It is thought that 
this syphon form of outlet will prevent such escape of 
the gravel. 


COST OF FIRE PROTECTION 
Mr. H. M. Witson, Chief Engineer of the Tech- 
nologic Branch of the U. S. Geological Survey, has sent 
to engineers and superintendents of water works plants 
throughout the county the following letter, which is 
self-explanatory, and which is referred to in the edi- 


torial column: 

Dear Str: In connection with its structural-materials investi 
gations this Survey is obtaining information regarding losses 
of such material by fire, an inquiry made in behalf of the 
Conservation Commission recently appointed by President 
Roosevelt. Data showing the additional cost of city water sup 
plies needed for fire protection beyond what is necessary for 
domestic uses are also desired, and I hope that you will lend 
your cooperation by answering the questions in the accompany 
ing schedule, cither for your own city or for some city con 
cerning which you have definite engineering information. 

If you so desire, this information will be treated as strictly 
confidental, and only total figures, combined with those of 
other cities, will be made public. 

Very respectfully yours, 
H. M. WIitson, 
Chief Engineer, Technologic Branch. 


RETURN ‘THIS SHEET TO THE U. S. GEOLOGICAL SURVEY, 
TECH NOLOGIC BRANCH 
Wee Nic ce loun(o) ave) ( cae nea aR eRe Pee ete VERT Ores ater encarta het oiry 
2: ROD GLA tTO Ma teis:s canta! vcearevcioat ee io awe ern eee Year, 1090.... 
3. (a) Total estimated cost of distributing system, $.......... 


(b) Number of feet of various sizes of pipe in distributing 
system Or tons Of metal in Sanie....o.ack ee oue- 
(c) Estimated cost of distributing system if necessity for 
fire service were omitted and only domestic sup 

EY SC GUIR EU rhe enue eye cer be teh ra renames 
(d) Weight of metal under same conditions, .......... tons. 
4. (a) Total estimated cost of water supply, by pumping or 
reservoirs and gravity flow, for above distributing 
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5. (a) Total number of fire hydrants in your system (3 a), 


6. If you have or contemplate a separate high-pressure fire 
system, what is its estimated value? $........... 
The above data may, if you prefer, be given on the basis of 
cost per capita for each item. 
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Investigation of Oyster Beds 

THE investigation of the oyster beds of New York 
State now being conducted by the State Department 
of Health in cooperation with the Forest, Fish and 
Game Commission, is being prosecuted vigorously. A 
laboratory has been established in the Brooklyn Poly 
technic Institute and has been put in charge of the 
chief chemist of the State Hygienic Laboratory. Three 
assistants are associated with him, and many samples 
of water and shellfish from numerous points on Ja- 
maica, and Raritan bays have already 
been investigated. A sanitary survey, including the 
condition of the shores and neighboring lands, the de- 
gree of pollution of streams and inlets, etc., has been 
made of the eastern end of Long Island, Great South 
Bay, and a considerable portion of the north shore of 
Long Island. An investigation of Princess Bay and 
Jamaica Bay is under way. 
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Cost of Fire Protection 

lr is a fact which has frequently been alluded to that 
he increased size of mains and storage, together with 
the fire-hydrants and connections, required for furnish- 
ng fire protection, over and above what would be nec- 
essary if domestic consumption only were provided for, 
adds very materially to the cost of a water works sys- 
‘em. A few attempts have been made to express this 
n dollars and cents, but the number of such calcula- 
ions which have been made public is very small. The 
mportance of this matter has been largely overlooked 
un the past, but has always been considerable and is 
ncreasing with the introduction of improved methods 
{ bookkeeping into both municipal and private plants. 
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Students of the subject agree that the finances of the 
Water Works Department should be kept entirely sep- 
arate from other city accounts, and that the Depart- 
ment should be compensated for services rendered the 
city. This includes fire protection, and payment for 
water actually used for this purpose would be ridicu- 
lously inadequate recompense—a principle which has 
been upheld by the courts. The only just basis for cal- 
culating tlis indebtedness would appear to be the ex- 
pense involved in furnishing such protection. Quite a 
number of cities turn over to the Water Departnients 
sums aimed to conform to this idea, but these are in 
most cases based upon a certain rate per fire hydrant, 
such rate being what some nearby cities are paying to 
private companies. [ire hydrant rates throughout the 
country vary from nothing to S100 or more per hydrant, 
and the method of fixing the rate has in probably no 
case been based intelligently and solely upon the idea 
above referred to. In some cities hydrants are fur- 
nished free as a payment for the franchise, and in many 
this idea has undoubtedly had its effect in determining 
the rate. In others, the water company has fixed the 
hydrant rental at such a rate as to pay it say 4 per 
cent. interest on the cost of the plant (the city thus 
practically guaranteeing this return on the investment ) 
as a condition of building the plant at all. In the case 
of private companies these methods of calculation’ may 
serve every necessary purpose; but for estimating the 
payments to be made to a municipal plant a more scien- 
tific one should be adopted. 

On another page will be found a request by the U. S. 
Geological Survey for just such information as would 
seem to be necessary for this purpose, although its aim 
in collecting the data is to learn the cost of fire protec- 
tion in American cities, in connection with its study 
of the conservation of national resources. 
the information 


Furnishing 


desired will involve a_ considerable 
amount of investigation and labor on the part of water 
works engineers and superintendents, but we hope it 
will be furnished by all who possess the knowledge 
enabling them to calculate the indicated quantities and 
In doing so an official will not only assist this 


particular investigation, but the information will be of 


sums. 


the greatest value in demonstrating to the public—and 
possibly to himself—how large a proportion of the cost 
of a plant is chargeable to the public service rendered 
by it in the form of fire protection. 


Typhoid Fever in Washington 


IN probably no city of this country has the medium 
of typhoid fever infection so defied all efforts for its 
suppression or even discovery as in Washington, D. C. 
During the week ending September 12, 39 new cases 
were reported and 5 deaths, or at the rate of 260 deaths 
a vear. For many months an approximately similar 
rate has been maintained, in spite of determined efforts 
to reduce it. That the disease should be endemic to this 
extent in the capital of the country, and with no im- 
provement in sight, may not perhaps be termed a dis- 
grace, but is certainly remarkable. 





IRRIGATING WITH SEPTIC SEWAGE 
Cal., a city of 30,000 population in the San 
year a 


FRESNO, 
Joaquin Valley, has been operating for almost a 
sewage disposal plant in which the effluent from a sep- 
tank, partitioned off into eight sub-tanks, is used 
about 800 acres under a ten-year contract 
with private parties. The land belongs to the city and 
the lessees agree to take care of all the effluent upon 
the land in a sanitary manner and to pay to the city 
during the ten years a rental, totaling $53,000, the 
annual amount increasing from year to year. An op- 
tion is given for renewing the lease for a second ten- 
Fresno is fortunately 


tic 
for irrigating 


year period at a rental of $0,000. 
located in a district where irrigation is necessary for 
whether it contain fer- 
It would 


any kind of farming and water, 


tilizing matter or not, is of considerable value. 
seem as though all the cities in the irrigation countries 
of the west could dispose of their sewage in this way 
to a financial advantage. 

Kach of the eight compartments of the septic tank 
is 36 feet wide and 90 feet long and 8 feet deep. The 
tanks are built of hard burned brick and each is cov- 
The capacity is designed 
flow. The effluent is 
aerated by falling a few inches over a weir extending 
the entire width of the tank before passing to the ir- 

farm. This septic tank cost $17.300. The 
which contains 812 acres, cost $31,500, and the 


ered with a wooden roof. 


to give a storage of eight hours 


rigated 
farm, 


preparation of it for irrigation cost $22,500. 
The plant was designed by and constructed under the 
City Engineer. 


SERVICE PIPES FROM WATER MAINS 


supervision of George L. Hoxie, 


To Whom Does 
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CITY’S INDEBTEDNESS FOR WATER 
Tue Gloucester, Mass., Water Department has been 
compelled to issue bonds each year since 1903 because 
of the failure of the city to pay the bills which have 
been submitted to it for water used, but which have 
been paid in part only. At the beginning of 1907 the 
city was indebted to the Department $23,627.97; and 
this was increased during the year by $19,500, the es- 
timated value of the water used by the various build- 
ings and departments, while but $7,525 was paid on 
account. This compares very unfavorably with the 
total amount of private bills uncollected—$622.02. 





OWNERSHIP OF SERVICE PIPES 

At the request of a member of the American Society 
of Municipal Improvements, inquiries were sent recent- 
ly to a number of cities in an effort to learn the ordinary 
practice with reference to water works service pipes. 
Thirty replies were received, and are arranged 
graphically in the table below. Nine of these were pri. 
vate plants, and in all but one of these cases the service 
pipes were reported as belonging to the property owner. 
Municipal plants are considered to own the services in 
nine of the twenty-one cases. In four cities having 
municipal plants the city pays for the services. In all 
with municipal or private plants, 
In ten cases, the charge for 
in four it is at a 


wei 
2e0 


other whether 
the property owner pays. 
a service is regardless of its length; 
fixed rate per foot; and in ten, the actual cost to the 
city or the plumber’s bill is paid by the owner, plus a 


fixed sum for tapping the main in some cases. 


Cases, 





Municipal or 





Cry the Service Pipe its On What Basis is the Charge for Private 
from Mains to Installation ‘ Service Made ’ Plant 
Curb siete ? 

Portl: ene Ww ater Co. . Property owner... Charge uniform for all services........... Private. 
Hav erhill, NBs syns optmans erty ee g 2 I I ose cs ie yw Ss oh hss . Municipal 
Holyoke, Mass......... La, Ch ee ee 4 Size of service pipe, regardless of length. ji 
Newton, Mass..... ey ue Sete City............. (Fixed rate per foot inside curb. . is 
Somerville, Mass........ . (Property owner... |‘ Fixed amount for a service pipe- -extra 

length by thefo0t’’..... kee ee Municipal. 
IIE, WR Bieta aie og cca so SRR ews, «+ 4:5 ge MR ain ae 5 Gib Ws pre eget tala ee Geel aa wie rf 
Woonsocket, R. I........ ~ h SR ee rt re: Pee erento a [reo nent okey Sita Marc vee One CL ntcaemr Sr, enter ines “ 
Bridgeport, Conn.............. Property owner... [Property owner... (Charge by the foot..............-..05. Private. 
i A) rer cae 7 oe ge BAe ee Municipal. 
Hoboken, N. 2 sit hlh i 6) toSbhid Hh we i . ¥4 ‘ Standard price for all lengths........... |Private; mains be- 

| long to city. 

SS ee ee i x : ‘According to length and character of soil. |Private. 
oe ere . ‘ ‘ ? Uniform charge of $2 for tap.......... or 
SS ee earn eres City. .. City............./No charge to and including curb cock. 
eg ee eee ee r roperty owner... Property Owner... . CORT COME, 6.0555 5 eis es se eee seeds i 
REARS SII Ss fo 5 sd ts: oraresem aaa eee ee I . i \Fixed sum, regardless of length (a)..... Private. 
meresmrnam, Als... 6.55.60 is 0s . m “i [Pe POINT BON gs oe kk cb ae edness 
Grand Rapids, Mich........... . ‘ i Pays plumber’s bill; $2.50 for tap.. "Municipal. 
CN MEN ie cs ho Gwe a 4 ae z 7 8, \Private. 
io AGPOGSOS WAS. ios Sis ens ‘ % ‘ ‘Pays plumber’s bill; nominal charge by 

City for tMOpOCtIOM .. 2... 6 eee Municipal. 
ER crohns acini ew RaS “ (0) ‘ Charge by the foot, plus fixed price for 

tap and curb Le AE Private. 
NS rae . boul. 3 8 ree rae Municipal. 
i ree 2 Oa Es | re! City.. v ss Uniform charge, regardless of length Srna 
Goutm Bend, Ind.............. Property o owner... eae cin jail i ORG ah ee ‘i 
TOTES |! Se ak oe ee reer City.. : a x ‘- i % ge (= a " 
Mareerd i, ........ cs cece: Property « owner... ae CL Tee Se re et eee roe ee. ee 7 
I Bs 6 kh da kale keen’ Uniform rate for all services . 
DI a O15 758 (Ce nenee i i (EE rene oe are er ere eee a 
Lincoln, Neb............. ‘ - a SOOT ee ee re er rere rere : 
Salt Lake City, Utah....... Ic ity. 2 ‘ Charge is same for all services........... ai 
ee _ Property | owner. . Property owner... ‘Pays plumber’s bill.. . Private. 






(a) Previous to this year owner paid actual cost. 
water at curb cock owned by consumer. 





(c)Laid same time as mains; 


| 








(b) Suit now y being tried ‘to. determine whether private company can shut oft 


all paid for by special assessment. 
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NEWS OF THE MUNICIPALITIES 


Divers Subjects of General Interest and Their Treatment by City Councils and Officials—Streets, Water Works, 
Lighting and Sanitary Matters—Police and Fire Items—Government and Finance 





ROADS AND PAVEMENTS 


Civic Asphalt Plant Closes Season’s Work 

Columbus, O.—The municipal asphalt repair plant is 
closing up its season’s work, having finished up all work on 
asphalt streets not too far gone to make repairing unprofit- 
able. The streets remaining in bad shape are the ones 
which the Service Board will resurface throughout. More 
than half of the season’s work was put in on North High 
street, five miles long. The repair crew also fixed up State, 
Pearl, Seventeenth and Eighteenth streets, as well as some 
blocks on the East Side. The repairing has not cost the 
property-owners any money directly. The plant was main- 
tained by receipts from the sale of vehicle licenses. In 
resurfacing, the city pays for intersections and half of the 
balance, the other half being paid by the property-owners. 


Municipal Asphalt Plant Poorly Located 
Dayton, O.—City officials are endeavoring to save an 
item of $500 a month charged to the cost of operating its 
asphalt plant, owing to its location at a considerable dis- 
tance from any railroad siding. Superintendent McCurdy 
Hoffman would like to have a track run from the C., H. & 
D. Railroad down the river levee to the yards, but the city 
wants to use the river front for park purposes and the 
plan will not be adopted. President J. C. Ely, of the Board 
of Public Service, thinks it best for the city to 
sell its present yards and get one nearer the railroads, thus 


would be 


cutting out this expense. 
Engineer Installs Testing Plant 
Pasadena, Cal.—City Engineer S. J. Van Ornum is equip- 
Glen 
formerly assistant at los Angeles for the New York Test- 


ping a laboratory for testing paving material. Price, 
ing Laboratory, will be employed to do the chemical work. 
\ large part of the work will consist in testing bitumens 
asphalt pavements and oils designed for use in 
work. 


in rock 
highway After the laboratory has been in operation 
for some time and data have been collected, it is believed 
that the specifications 
made more definite so as to lead to a better quality of work. 


for paving can be improved and 


Movement for New Sidewalks Inaugurated 
Pensacola, Fla—A movement for a better system of side- 
walks throughout the city has been started by Mayor C. C. 
Goodman, who, in a message to Council, suggested that 
idvantage be taken of a clause in the city cédde which gives 
the Board of Works the right to have walks constructed 
ind repaired and issue lien warrants against the property in 
payment. Accordingly, the City Engineer was instructed 
o draw up plans and specilications for ten miles of walks 
so that citizens might have the advantage of low prices, 
such as can only be secured at a large letting and of com- 
etent supervision by the Engineering Department. 

Municipal Asphalt Plant for Wilkes-Barre 

Wilkes-Barre, Pa.—The Street Committee of Wilkes-Barre 
as directed City Clerk Fred H. Gates and Street Commis- 
ioner Barrett to place themselves in communication with 
arious municipalities and ascertain the cost of erecting 
ind maintaining a municipal asphalt plant. This subject 
ias been discussed for several years. In view of the fact 
hat the streets of the city are in a worse condition at pres- 
nt than they have been for years, the committee feels that 
t will be much cheaper to erect a plant than to spend so 
nuch money in advertising for bids and having the work 
lone by outside asphalt companies. 











Projected Boulevard to Be Unrestricted Highway 


Mo.—The Board of Public Improvements has 
abandoned the original plan provided in a bond issue for the 


St. Louis, 


opening and widening of King’s Highway as a boulevard and 
The bdrig- 
inal plan would have cost about $15,000,000, or about thirty 
The balance of 
the expense can be raised by an assessment against the prop- 
erty in the district if the boulevard plan be abandoned, but the 
law covering the condemnation of ground for a boulevard is 
different from that covering an unrestricted highway. For a 
boulevard, the special charter of the city limits the assess- 
ment to property immediately adjoining the highway. The 
widening of the highway leaves very narrow strips at some 
points where nearly all of adjoining building lots are taken 
for the street and the assessment would be confiscatory. The 
highway will be practically the same as it was to have been 
as a boulevard, except that there will be neither business or 
building restrictions. It will be nearly thirty miles long and 
will connect with nearly all of the public parks in the north, 
west and south of the city. 


has taken steps to make it an unrestricted highway. 


times the bond issue provided for the work. 


Boulevard Plan Popular 
Salt Lake, Utah—Action was deferred by the Council 
Isngineering Committee on three petitions for paving on 
account of a serious problem of maintenance which has 
arisen. It seems that all the property-owners desire that 
the streets be boulevarded with a 24-foot 
each side. The question is whether the city will be com- 
pelled to care for these boulevards. This is the case at 
present on Sixth East, and should the boulevard scheme be 
extended it would in the end become a considerable bur- 
den. The members of the committee realize that the grass 
plots in the center add greatly to the attractiveness of the 
drive and will endeavor to formulate some plan whereby 
the city and property-owners may divide the cost of main 
tenance. 


driveway on 


Ocean Boulevard in New Jersey 

Trenton, N. J.—At a dinner to be given in New York, 
after the Election, Governor Fort will inaugurate a move- 
ment for a system of State highways on a plan similar to 
that adopted by the State of New York. The amount of 
money spoken of as required for the work is $10,000,000 
and the question will be submitted to a vote of the people. 
The principal road in the system is to be an ocean-front 
boulevard to be built from Atlantic Highlands to Cape 
May. Another great proposed route will be from Cape 
May along the Delaware up to the northern end of the 
State. A third great route would run from Jersey City 
through Newark to New Brunswick, Trenton and Camden. 
Mayor T. Frank Appleby, of Asbury Park, has already 
called for a conference of municipal officials of Monmouth 
County, requesting them to meet and form plans to pro- 
mote the Governor’s project. 


Boulevard Between Pacific Coast Cities 

Tacoma, Wash.—T. H. Bellingham, former Councilman, 
has a plan for a Tacoma-Seattle water-view boulevard 
which he is taking up with the Good Roads and other 
associations. The road would run along a series of bluffs 
which afford a wonderful site for a boulevard. As for the 
practical plans, it is believed that property-owners would 
be glad to donate the rights-of-way. The cost of construc- 
tion would be met, partially, at least, by popular sub- 
scription. 
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-SEWERAGE AND SANITATION 


Septic Tank Causes Complaint 

lola, Kan.—Owing to complaints and threats of damage 
suits on account of bad odors arising from the septic basins, 
the city’s disposal system will have to be reconstructed. 
It scems that there is some interference with the sewage 
flow and a disturbance of the normal conditions. Just what 
the trouble was Dr. Glynn, who made the report to Council, 
said he did not feel competent to say, but he was sure the 
city needed the services of a sanitary engineer, as it might 
have an expensive proposition on its hands and should 
proceed with caution. 


Shortage of Sewer Pipe Delays Work 

Knoxville, Tenn.—Sewer work is being delayed in the 
city on account of the shortage of sewer pipe. The pipe is 
purchased through local firms, but they cannot secure the 
pipe from the factory. Paving work of the largest con- 
tractors, the Barber Asphalt Paving Company and the R. 
S. Blome Company, as well as that of smaller contractors, 
is being delayed through the inability to complete the 
storm-water work. Much the condition of 


sewer Same 


affairs occurred last year. 
Model Milk Ordinance 

Muncie, Ind—Dr. Will Kemper, Secretary of the City 
Board of Health, has received from Dr. J. N. Hurty, Secre- 
tary of the State Board, an ordinance that it is proposed the 
City Council shall enact. and which is designed to be the 
It is under- 
stood to meet the exact ideas of the State Board as to the 
proper methods of operating dairies and distributing milk 
so that the health of the community may never be endan- 
gered from this source. 


model milk and dairy ordinance of the State. 


The proposed ordinance provides 
for the licensing of every person that sells milk; that cer- 
tificates shall be issued to dairymen by the City Board of 
Health, showing that the dairies have been found in sanitary 
condition and the cattle free from disease; for the inspec- 
tion twice each year by a veterinary surgeon of every milch 
cow the product of which is sold; for the renewal of 
licenses annually; for the revocation of any license at any 
time the City Board of Health determines that a dairyman 
is not living up to the rules of the Board and the ordinance; 
for the permanent disability of any dairyman again to enter 
into the business in this community once his license is re- 
voked; for the appointment of a Milk Inspector, who shall 
give his entire time to the enforcement of the Board of 
Health rules. 


Cave-in of Sewer Causes Complaint 

New York, N. Y.—Owing to the caving in of 200 feet of 
the 15-foot sewer from Southern Boulevard to Hunt’s Point, 
the Bronx, the Sewer Department has found it necessary 
to divert the sewage into Hunt’s Point Park temporarily, 
and residents of the vicinity are complaining of the con- 
dition. A few seconds before the sewer caved in a heavy 
dirt 


passed over the spot. 


train, which was part of a road-making equipment, 


Trunk Sewer Plans Progress 

Plainfield, N. J. 
the plan suggested by Mayor Charles J. Fisk for a trunk 
Plainfield, North Plainfield, Dunel- 
len, Bound Brook, and possibly New Brunswick. Somer- 
Raritan, Scotch Plains and Fanwood. The special 
Commission has held a meeting, attended by 
Commissioner Herbert, of the State Sewerage Commis- 
sion, when approximate figures were presented showing the 


Substantial progress has been made in 
sewer for the towns of 
ville, 


Sewerage 


probable cost of investigation, together with a plan showing 
The cost of 
and the 


the most desirable location of sewage beds. 
making surveys and plans was placed at 
towns interested will make appropriations to cover it. As 
to the location of beds, a site in Middlesex County, below 


Riverside Park. has been suggested. 


$2.000 
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WATER SUPPLY 


Tests to Control Flow of Ohio River 
Cincinnati, O.—The first measurements of the kind ever 
attempted in Cincinnati have been taken from the suspen- 
sion bridge to determine the volume of water flowing in 
the Ohio River, by first ascertaining the velocity of the 
current. The work is being carried on under the direction 
of Engineer A. H. Horton, of the water resource branch 
of the United States Geological Survey. The work is to 
determine the feasibility of a general reservoir system at 
the headwaters of the streams for controlling the flow of 
water. 
First Report of Municipal Water Works 
Franklin, Pa.—The first report of the Water Committee 
to the City Council shows that the plant yielded a good net 
revenue during the first month-and-a-half it was owned by 
the city. The receipts during that period were $3,044.87 
and the expenditures, not including coal, $996.15, leaving a 
balance of $2,048.72. The coal bills will amount to about 
$350. 





New Mains Greatly Increase Water Pressure 

Hoboken, N. J.—Water Registrar Gustav Bach is enthu 
siastic over the increased water pressure since the new big 
mains were laid. Before the pipes were laid, the averag 
pressure was fifteen pounds to the square inch in the day 
time, while a chart recently made shows a pressure of forty 
to fifty pounds during the day, while the record in th 
evening is as high as sixty pounds. A material reduction 
in insurance rates is expected. 

New Residences to Be Connected with Mains 

New Orleans, La.—Superintendent George G. Earl, of 
the Sewerage and Water Board. has prepared a circular fo 
the general information of the public, with reference to 
the cost of connections, etc., to sewer and water 
The circular states that the Board has authorized the mak 
ing of connections to the new water mains where pressur 
is available. Where new houses are being built and th: 
owners desire to save the cost of construction of cisterns. 
they are to file application through the plumber on_ blank- 
that will be prepared. The applicant over his signature i- 
to state that in having the connection made at this tim 
the connection will be at his own risk, as to interruption in 
the service, or decrease of pressure until such time as the 
new water works system is completed and put in full and 
regular operation. 


mains 


Municipal Water Supply Considered 

Pasadena, Cal.—The question of issuing bonds for th« 
purpose of acquiring and improving water supplies is com 
plicated by the possibility of purchasing water from th« 
Owens river project of the city of Los Angeles. Engineer 
Mulholland, in the course of evidence given in a lawsuit. 
testified that water from the Owens river would cost Los 
Angeles about $2,000 a miner’s inch. delivered in that city. 
and about half that sum at San Fernando, the point from 
which it might be taken to Pasadena. Estimates of th: 
cost of supplies now used, or which may be developed, vary. 
with the preponderance of evidence seemingly in favor 0! 
an independent supply. 


Pipe Line Poor and Expensive 

Perth Amboy, N. J.—The city is in danger of a wate! 
famine owing to the bad condition of one of the mains 
supplying the city with water. The larger one of the pipes. 
a 24-inch, is in fairly good condition, but the other, a 16 
inch, has been gradually eaten away by the acid from fac 
tories in the meadows where the pipe is laid, until it has 
become so weak that breaks frequently occur. During th. 
last six months twenty leaks have been found and repaired, 
the cost of the work amounting to $800. If the larger pipe 
should break it could hardly be repaired before one of the 
usual breaks occurred in the smaller one. 
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Pittsburg Water Matters 

Pittsburg, Pa—The failure of the Pittsburg fiitration 
plant to do the amount of work expected of it has forced 
the officials to a consideration of a meter system. The 
condition of things in Cleveland is being investigated for 
purposes of comparison. In Pittsburg the consumption per 
capita is 220 gallons per day; in Cleveland, with a good 
meter system, it is 100 gallons per day. Assistant Engineer 
E. E. Lampher, of the Bureau of Water, of Pittsburg, vis- 
iting Superintendent E. W. Bemis, of Cleveland, stated that 
the filtration plant just installed at a cost of $7,000,000 is 
filtering only 50,000,000 gallons per day, whereas it was 
expected to handle 100,000,000 gallons. The reasons for the 
failure are the action of the scum on the sand filter and 
the cleaning of the sand. The machinery installed for the 
purpose of cleaning the sand does not do the work effec- 
tively at present, and for that reason the sand must be 
cleaned by hand. An expenditure of $1,000,000 more, it 1s 
expected, will bring the filters up to their estimated capac- 
ity. Superintendent Bemis estimates, on the basis named by 
Lampher, that the plant would cost $11,000,000 or $12,000,- 
ooo before Greater Pittsburg is cared for. “While the great 
cities of Europe are using the sand filtration system suc- 
cessfully, it must be remembered that the Pittsburg water 
supply is much worse than theirs to begin with,” said 
Superintendent Bemis. “Cleveland will install a mechanical 
filtration plant when filtration is considered advisable. It 
is not as expensive as the sand system.” 


Committee Favors Artesian Supply 

Piqua, O.—A report on water supply made by commit- 
tees appointed by the Piqua Club, the Business Men’s Asso- 
ciation and the Trades and Labor Council, is to the effect 
that water from the ponds now used is not fit for drinking 
purposes. To protect the water sheds that supply this 
water it would be necessary to buy or lease the land from 
which this surface water drains into these ponds and this 
is pronounced too expensive and impracticable. The opin- 
ion was also expressed that the water was too impure to 
be purified by filtration. Nevertheless, it was recommended 
that these supplies be not abandoned. It was recommended 
that the supply from artesian wells be increased at once 
by sinking new wells and introducing improved pumping 
machinery. 


STREET LIGHTING AND ELECTRIC POWER 


Borough Would Own Gas Plant 

Avalon, N. J.—The members of City Council are consid- 
ering the project of installing gas in the resort. The body 
is to visit Woodbury shortly and look over the lighting 
system in vogue there, with a view of establishing such a 
plant in Avalon. The borough owns its water works and 
has for the past seven years. The works have not only 
paid, but have been a source of the greatest satisfaction 
ind it is figured that a lighting plant can be installed in 
the same building with the pumping works. The lighting 
system used at present is the Welsbach gasoline lamps. 


Power Canal from Lake Erie to Lake Ontario 
3uffalo, N. Y.—A corporation has been organized to build 
i power canal from South Buffalo, on Lake Erie, to Lake 
Jntario. The purpose and scope of the work are similar to 
those of the Chicago drainage canal. It will provide an out- 


et for sewage which now contaminates the water supplies | 


Buffalo, Tonawanda and Niagara Falls. The fall be- 
ween the lakes is 326 feet and the flow of water is esti- 
ated at 6,000 cubic feet per second. The canal will be 38 
niles long, 100 feet wide and 20 feet deep. The demands 
‘commerce will be met, as the canal will encircle Buffalo 
id connect with the Erie Barge Canal. Dockage and 


anufacturing sites will be provided for factories which 
ill utilize the electric power to be developed at Lockport. 
-he success of the venture depends upon securing the con- 
nt of the Government to the diversion of the water. 
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New Gas Company Finds Purchased Mains Satisfactory 

Indianapolis, Ind—The Citizens’ Gas Company, the new 
company which has purchased the pipe lines of the Con- 
sumers’ Gas Trust Company, which were laid for the dis- 
tribution of natural gas, but not used for years, has com- 
pleted the testing of the mains in one section of the system 
and has been agreeably surprised to find them in practically 
perfect condition. The tests were conducted with air under 
a pressure of ten pounds to the square foot, twice the 
maximum needed. George Summers, Chief Engineer of the 
company, is enthusiastic over the condition of the pipes 
and says the system is not equalled anywhere in the coun- 
try. High-pressure trunk lines, all of large capacity, réach 
all parts of the territory. He expects to give consumers 
excellent pressure with a remarkably small loss from 
leakage. 


Lima Is Assured a Municipal Light Plant 


Lima, O.—Judge Mathers has made permanent the tem- 
porary injunction preventing members of the City Council 
from reconsidering their action in passing the ordinance 
providing for an $80,000 municipal electric light plant. The 
fight for a municipal plant has been a most bitter one, but 
by the decision of Judge Mathers defeat for the Schoepf 
syndicate, now furnishing the street lights, is made certain. 
Two members of the Council after voting for all the ordi- 
nances making way for the movement, suddenly changed 
front and called a meeting the day before the ordinance 
took effect, but are now permanently enjoined from chang- 
ing their vote. 


Electric Lighting War 


Newark, N. J.—The Arcade Block Lighting Company 
and the Public Service Corporation are engaged in an elec- 
tric lighting war in which employees of the principals have 
even come to blows. The Arcade company put a subway 
through a street at night, which on complaint of the Pub- 
lic Service Corporation, was removed by the city authori- 
ties. The fight was then transferred to the roofs of build- 
ings, where wire-cutting and personalities were indulged 
in. The competitor of the big company owns a building 
and insists on removing all of its opponent’s wires crossing 
its estate. 


Incandescent Lamps Best 


Seneca Falls, N. Y.—After a month’s trial it has been 
demonstrated that where shade trees are thick an incan- 
descent lighting system is superior to the present lights in 
use in this village, which are mostly arc. For one month 
the series of lights placed in State street have been under 
the observation of the Municipal Board. The officials of 
the Geneva-Seneca Electric Company have reported to the 
Municipal Board that they are satisfied with the result of 
the test and recommend a change in the system where shade 
trees are low and the growth very dense near the street. 
Where one arc light is removed three smaller lights of 32- 
candle power will be installed. By this method the light 
will be more evenly distributed. The cost of lighting with 
the smaller lights would be practically the same. The 
proposition of all-night lighting service is also being , 
agitated. 


Must Supply Local Needs First 

Ypsilanti, Mich—In granting a thirty-year franchise to 
the Washtenaw Light and Power Company, which proposes 
to spend $600,000 in construction of a hydro-electric plant 
on the Huron River incidental to developing water power 
within the city limits, the provision is made that the needs 
of Ypsilanti shall first be supplied with electricity devel- 
oped within a radius of five miles of the city before any 
current is supplied to other localities. The rates for light 
and power are at any time not to exceed rates prevailing in 
other Michigan cities of like size for similar service. 





FIRE AND POLICE 


New Titles for Hartford Fire Officials 

Hartford, Conn.—The Fire Commissioners have approved 
an Ordinance providing that the Foreman of each of the 
companies of the Fire Department shall be hereafter desig- 
nated as Captain; that the ire Commissioners be author- 
ized to appoint a man from the members of the permanent 
force to act as Lieutenant for each company, who shall 
perform the duties of Captain in his absence; but that noth- 
ing contained in the ordinance shall be construed to author- 
ize an increase in the force of any of the companies; and 
to approve another ordinance relating to the salary of the 
Lieutenants, providing that after the present fiscal year 
the Lieutenant in each company shall receive a salary of 
not more than $1,050. 


Fire Autos Enter Races 


Joplin, Mo.—At the annual tournament of the South- 
western Firemen’s Association held at Joplin, Mo., the first 
fire-fighting apparatus ever held in 


race of automobile 


America took place. 


High Pressure Displaces Two Fire Companies 

New York, N. Y.—As a result of satisfactory tests in 
actual service of the high-pressure water service, an order 
has been issued by Chief Edward F. Croker for the removal 
of two of the most important engine companies of the city 
from their houses and installing two new hose tenders 
which have just been built. The companies to be displaced 
are Number 20, located at Marion street, and Number 72, 
at Twelfth street, near Fifth avenue, both being what are 
known as double companies. They will be moved further 
uptown. The new hose tenders which are to replace them 
were specially built for this new work. They are double 
the size of the old wagons, will carry forty lengths of 50- 
foot hose and will be drawn by three horses. Under the 
a Glazier standpipe with three nozzles 
of three-inch hose can be 
which will then be 


driver’s seat will be 


like a hydrant. Three lines 
attached to Glazier 
hooked up with the new water mains and the company will 


be ready to pour into a fire a stream much more powerful 


these hydrants, 


than the old streams. 


Police Rule Book Revised 

Providence, R. I1.—The 
is revising the rules of the Police Department and for the 
lirst time in seven years a printed book of rules will shortly 
be issued. The Commissioners are reticent about discuss- 
ing what changes, if any, will be made in the new book. 
The work of compiling the book is being done by Com- 
missioners Luther and Presbrey. The book will contain 
old rules as well as any amendments or abrogations 


3oard of Police Commissioners 


thie 
which have been made to them. 


Uniforms for Schenectady Police 

Schenectady, N. Y.—The purchase of uniforms for the 
Police Department has for several years past been an an- 
noyance to the Commissioner of Public Safety and Chief of 
Police Rynex because of the difficulty in securing uniforms 
of the same shade of blue. Under the present system the 
patrolmen purchase their uniforms from local shops after 
samples have been submitted for the approval of the au- 
It is now proposed to purchase the cloth in bulk 
be made up at 
same material 


thorities. 
and sell it to the patrolmen at cost price, to 
the local shops, and in this way secure the 
and shade on every occasion. 


New Feature in Fire House 
South Bend, Ind.—A new feature of a hose house recently 
completed and put in service, claimed to be different from 
any other in America, is a pair of automatic sliding outer 


doors. They are controlled by a lever which extends over 


the head of the driver as he mounts his seat on the wagon. 
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No Firemen to Spare for Street Flushing 

Paterson, N. J.—At a recent meeting of the Board of 
Police and Fire Commissioners a communication was re- 
ceived from the Board of Health calling attention to the 
fact that a number of streets in which there are no sewers 
are in an unhealthy state and should be flushed from time 
to time. The request was made that firemen be detailed 
to do this work, but as there are not enough members in 
the Department as it is, the communication was placed on 
file. 

No Horses Above First Floor 

Washington, D. C.—A hearing will be granted by the 
Commissioners to livery stable owners in the District as a 
result of the recommendations made recently by Fire Chief 
W. T. Belt, that the fire regulations be amended to prohibit 
the stabling of horses above the first floor. Chief Belt also 
has procured for Commissioner Macfarland information as to 
the fire protection for stables in several of the big cities. 
Only two or three cities have made special efforts along 
this line. There is now no law or regulation under which 
the Fire Department can demand proper fire protection for 
stables: “Experience has convinced me,” says Chief Belt, 
“that no horses or other animals should be stabled on any 
floor above or below the ground floor.” 


GOVERNMENT AND FINANCE 


Departments Must Not Exceed Estimates 

Chattanooga, Tenn.—Mayor W. R. Crabtree has served 
notice that any departmental official of the city who know- 
ingly and designedly exceeds his budget, in the way of bills 
made and contracts let, during the coming year, will be 
suspended from office. This comes from the Mayor, not 
as a threat, but as an admonition that the city charter must 
be observed in the transaction of city business. The Mayor 
gave utterance to the admonition at a meeting of the City 
Finance Committee, during the session of which final esti- 
mates were made of departmental budgets for next year. 
The result of the session was a net increase of $170,500 in 
the appropriations with no change from the $1.65 levy here- 
tofore agreed upon. 


Councilmen and City Jobs 
Harrisburg, Pa—Mayor E. S. Meals has 
opinion from City Solicitor Seitz, in which he rules that 
a City Councilman can hold but one municipal office. The 
opinion is the result of the Mayor’s request to Highway 
President D. W. Bru- 
the Depart- 


received an 


Commissioner Caldwell to remove 
baker, of Common Council, from 
ment’s staff of inspectors. 


Highway 


Original Civil Service Provisions Adopted 

Kansas City, Kan.—The new charter of Kansas City, sub- 
mitted to popular vote recently, was adopted by a vote of 
14,065 to 5,209. The charter adopted contains effective 
Civil Service provisions, which become operative in I9gI0. 
The Civil Service section has a unique provision with 
reference to persons holding office at the time the section 
becomes effective. Generally, in adopting a Civil Service 
system for the first time office holders are “covered in” 
with or without some sort of examination. In Kansas City, 
however, the Civil Service system is to begin with a clean 
slate; all positions being filled anew under the Civil Service 
rules. The Civil Service Commission is to consist of three 
persons known to be devoted to the improvement of the 
Civil Service, and are to serve for terms of three years, 
without compensation. The service is divided into the ex- 
empt and classified services, and the exempt class is very 
restricted. The classified service is divided into the com- 
petitive and labor classes. Positions in the competitive 
class can be filled without competitive examination only 
in two cases. A provisional appointment for not more than 
sixty days may be made when there is no eligible list for 
the position to be filled; and the Commission may, by unan- 
imous vote, allow an appointment to be made without com- 
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petition to a position in the competitive class requiring 
peculiar and exceptional qualifications of a professional, 
scientific or occasional character, where the person to be 
selected is of high and recognized attainment in such qual- 
ities. No person in the competitive class shall be removed 
without receiving a written statement setting forth in detail 
the reason, and at the option of the person removed a copy 
of such statement with any reply shall be filed in the office 
of the Commission and be open to public inspection. When- 
ever the Commissioners have reason to believe any person 
having power to discharge has abused such power for 
pelitical or other reasons not solely for the good of the 
public service, it is their duty to make an investigation, and 
if they find that any violation of the intent and spirit of 
the removal provision has been made, they must report 
such fact to the Mayor, or officer having power to remove, 
and such report shall be sufficient cause for the removal of 
The highest person on an eligible 
In case of two or more applicants 


the offending person. 
list must be appointed. 
receiving the same rating, lots shall be cast to determine 
their shall be placed on the 
eligible list. The provisions against political assessments 
are very stringent. No person shall solicit orally or by 
letter or otherwise, or be in any manner concerned in solic- 
payment for any 


the order in which names 


iting any assessments, contributions or 
political party or for any political purpose whatever from 
any officer or employee in the classified service of the city, 
and no officer or employee in the service of the city shall in 
any manner give or hand over to any other officer or em- 
ployee of the city any money or other valuable thing for 
political purposes. 
Commission Will Consider Malden City Finances 

Malden, with the suggestions of 
Mayor George L. Richards, expressed in a four-page com- 
munication, Council has appointed a committee to look into 
the financial condition of the city, which has resulted in the 
highest tax rate in the history of the city. The Mayor said 
he wished the matter investigated in justice to the taxpayers 
and that no criticism of any person or body was intended. 
The committee, which consists of the Mayor, two members 
of the Board of Aldermen including the Chairman, two 
members of the Council, including the President, two of the 
School Committee including the Chairman and seven cit- 
izens, one from each ward, will report back its findings and 


Mass.—In accordance 


recommendations by December. 


Would Check Private Use of Public Automobiles 

New York, N. Y.—Comptroller Herman Metz is seeking 
to check the use of the city’s hundred automobiles for 
private purposes. He wants a city-owned and controlled 
garage and also to have odometers or taximeters attached 
to all city-owned machines. His inspectors have made sev- 
eral interesting reports as to the present condition of things. 
They have spotted municipal automobiles in Coney Island 
and other resorts, one machine being caught with a pleasure 
party as far out on Long Island as Huntington. The city’s 
automobiles have cost $260,000 to acquire, and the cost of 
maintenance is estimated at $300,000 annually. 


REFUSE COLLECTION AND DISPOSAL 
Automobile Cleans and Sprinkles 

Berlin, Germany.—The enterprise of the city of Berlin 
is again shown by the introduction of a motor sprinkling 
and cleaning cart which is proving economical and satis- 
factory to the city department. The machine has an eight- 
horsepower accumulating motor and carries 600 gallons of 
water. This machine is destined to replace the sprinkling 
wagon and the rubber scraper and saves the city hundreds 
of dollars, besides doing the work more quickly and satis- 
factorily. It combines the sprinkling and cleaning opera- 
tions in one single act. One man in this machine can do the 
work formerly accomplished by several sprinkling wagons 
drawn by horses, and the work of hundreds of men with 
the rubber cleaner. 
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Unique Dispute Over Garbage Collection 


Buffalo, N. Y.—The collection of garbage by the Buffalo 
Fertilizer Company forms the basis of a complicated situa- 
tion now pending before Judge Hodson in Municipal Court. 
This company recently took over the contract for disposing 
of garbage. It at once raised objection to an agreement 
which farmers have had with hotel and restaurant keepers 
for the collection of garbage. This attempted interference 
with what they alleged to be established custom resulted in 
objections from the farmers of Cheektowaga, who formerly 
fed their cattle on the garbage collected from hotels and 
restaurants in Buffalo. To annoy the company, which has a 
reduction plant at Cheektowaga, the Town Board of the 
place passed an ordinance prohibiting garbage wagons from 
passing through its streets unless a permit was secured. The 
permit was refused, and the company had to secure permis- 
sion of the town of Sloan, on the south side of William 
street, beyond the city line, which divides the villages, to 
carry garbage on its side of the street. To do this the 
company must violate the law, as the Sloun side of the road 
is on the left-hand side. 


Garbage System Criticized by Health Officer 

Council Bluffs, la—Health Officer C. H. Bower has been 
giving some attention to the manner in which garbage is 
disposed of in Council Bluffs, and expresses the opinion that 
there must be some changes in the system of securing its 
removal. It is his belief that the city should take the matter 
in charge and see that families are enabled to dispose of the 
refuse regularly without unreasonable expense. “The san- 
itary condition of Council*Bluffs is below normal,” said the 
Health Officer, “the beauty of the city is destroyed and the 
health of the citizens menaced or impaired by the conditions 
existing on vacant lots and in alleys. There we find un- 
sightly piles of old shoes, bottles, ashes and unsanitary 
heaps of table refuse, left to ferment for weeks, or until a 
sufficient quantity accumulates to justify them in paying ex- 
orbitant prices for its removal.” 


City Burns Many Tons of Refuse 
Joliet, I1l—Nearly two thousand tons of refuse was dis- 
posed of at the city crematory during the month of August, 
and to accomplish this required only eight tons of coal. 
The report in full is as follows: 
Garbage hauled by city carts...................06. 366 loads 


Average weight per load, 1,556 pounds, total...... 385 tons 
Rubbish, decayed fruit, etc., hauled by merchants 
nr 12 tons 
Total consumed in crematory furnaces........... 297 tons 
Ashes and refuse hauled to city dumps by city 
CARES orcas co eene ena Leeda Med ee eee 815 tons 
Ashes and refuse hauled to city dumps by four 
LCS Re Cee OE a Cee eC TE CEPT 720 tons 
Grand total disposed of for month............... 1832 tons 
Amount of coal consumed for month.............. 8 tons 
Average coal per ton of garbage.................. 55 pounds 
Waste paper collected and destroyed............. 156 loads 
Street sweepings picked from improved streets..... 624 loads 
RE: COC = 65 des aw endincones dk serwekusqunn 58 head 
FigirseS: CREINANEEN << i:swas cota ieer eeiwe eens 3 head 
Preparations Made for Municipal Collection 
Scranton, Pa.—Director of Public Works C. R. Acker 


is busy these days preparing the routes for the teams that 
will collect ashes and garbage. At first there will be ten teams 
for the collection of ashes only, but later there will be ten 
more for the collection of garbage. Before the system is 
started, the director will prepare circulars containing ex- 
cerpts from the various city ordinances relating to the care 
and disposal of garbage and to these will be added depart- 
ment rules that will be strictly enforced. No householder 
will be allowed to mix ashes and garbage in the same can 
and persons failing to heed the warnings of the drivers will 
be penalized. One of these circulars will be left at every 
house in the city, so there will be no excuse for ignorance. 
The collection of ashes will be started early next month. 
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Garbage Question in New Haven 


New Haven, Conn.—At a public meeting called by the 
Board of Finance for the purpose of inviting discussion on 
the proposed estimates, the principal topic of the evening 
was the disposal of garbage. Although there were a few 
citizens present who objected to the city establishing an 
incineration plant, the general opinion was in favor of the 
proposition, although it was estimated that the adoption of 
the plan would have the effect of increasing the tax rate 
from I It-2 to 3 miles. 

Railway Company Must Sprinkle Streets 

Wilmington, Del.—The street railways of Wilmington 
will be fined not less than $10 nor more than $50 for every 
day on which they do not sprinkle twice a day the streets 
over which their tracks are laid, and if they do not do so 
immediately they will be fined for every rainless day they 
have failed to sprinkle since April 1. The action was taken 
under a city ordinance requiring the companies to sprinkle 
the streets from April 1 to October 15 of every year twice on 
each day on which there has been no rainfall. The failure 
of the railway companies to observe the regulation brought 
the matter to the attention of the Street Directors. 


RAPID TRANSIT 
Chicago to Ventilate Cars 


Chicago, 11l.—Health Commissioner Evans has announced 
that before cold weather comes, in all probability, both 
the Chicago City Railway and the Chicago Railways Co. will 
have begun the installation of a new ventilating system. 
The general scheme of this system provides for steady sup- 
ply of fresh air; the raising of the temperature of this air to 
60 degres or more before it begins to circulate; introduc- 
tion of the fresh air from the bottom of the car and escape 
of “used” air from the top, and a minimum of heating cost 
consistent with warmth. Street car companies, the Board 
of Supervising Engineers, the division heads in the Health 
and various architectural and civil engineers 
The need 


Department 
have collaborated in devising the new system. 
for special ventilators,did not exist in the old cars, but the 
new cars are nearly airtight. 
Cleveland’s Traction Referendum Campaign 

Cleveland, O.—The campaign over the referendum on the 
security franchise grant is progressing. The Municipal 
Traction Company’s friends seem to be having difficulty in 
avoiding the two horns of a dilemma. Under the ordinary 
State laws for the incorporation of corporations, a company 
must be organized for purposes of profit. As a purely public 
enterprise, the Municipal officials can hardly claim that they 
are looking for profits. It has been suggested by Frederic 
H. Goff, who was largely instrumental in effecting the agree 
ments between the Municipal and Cleveland Electric, that 
the stock be placed in the hands of trustees for the benefit 
of public institutions such as hospitals and schools. N. D. 
Baker, Director in the Municipal and City Solicitor, thinks 
that the limitation of the franchise to ten years is a sufficient 
euarantee the road will be operated in the public interest. 

Attempt to Increase Fares Abandoned 

Philadelphia, Pa——Not only have the people won their fight 
against the straight five-cent fare proposition of the Rapid 
Transit Company, but other reforms have been forced by 
the strength of public opinion. A director of the company 
is responsible for the statement that alliance between the 
city and the company has widened the breach between the 
company and its patrons. At any rate, at a time when a 
report from the Councilmen’s committee favoring a straight 
five-cent fare was expected, the company has announced 
that there will be no change from the present arrangement 


of six tickets for a quarter. Complaints that the police and 


city hospital employees have intimidated persons injured 
by accidents by trolley cars, with a view to securing prompt 
and easy settlements for the company, will be looked into 
and the above remedied. 
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MISCELLANEOUS 
Speedometer to Detect Speed Violations 

Butte, Mont—An important ordinance has been intro- 
duced in Council and referred to the Judiciary Committee, 
referring to the regulation of motor vehicles. The ordi- 
nance provides, in addition to the present provisions, that 
each such machine must carry a recording speedometer, 
which can be detached by any police officer to be used as 
evidence of speed, and which is to register speed by quarters 
of an hour. It is also provided that any person who is con- 
victed under the ordinance shall have no further right to a 
license to drive his machine, and the number and license 
shall be taken from him and the machine not be allowed 
thereafter to be driven on the streets of the city. The fine 
for violating the ordinance is from $5 to $500, assessable 
against the owner of the machine, and the regulations re- 
garding speed are left as before, at eight miles an hour and 
straight streets, and four miles at crossings and turns. 

Philadelphia Proposed Harbor Improvements 

Philadelphia, Pa—Embodying recommendations for im- 
proved harbor facilities which if secured would in his judg- 
ment place Philadelphia ‘in a position to compete success- 
fully with other large American cities for a share of the 
world’s commerce, Director Grady has submitted a lengthy 
report to Mayor Reyburn giving a detailed history of his 
recent visit to the maritime centers of Europe. The im- 
provements recommended, which embody many of the 
most successful and up-to-date ideas utilized with profit by 
the large commercial trading ports of Europe, include new 
piers at Vine and Dock streets on the Delaware River, the 
construction of a dam across the mouth of the Schuylkill 
River. The most radical suggestions contained in the 
Director’s report are that no extensive improvements be 
made along the rievr front in what is now the shipping 
center, except for the use of transatlantic combined pas- 
senger and freight steamships, and that the old plan of 
piers be abandoned for the anchoring basins which have 
added greatly to the facilities of European ports. To this 
end the Director urges that the city of Philadelphia at once 
begin condemnation proceedings to secure that portion of 
the Greenwich Meadows between the Delaware and Second 
street, so that it can be converted into great basins for the 
accommodation of freight steamers and commercial craft. 


Traffic Regulations Issued 

Washington, D. C.—Regulations governing traffic in the 
District have been issued by Major Sylvester. They pro- 
hibit the following acts: 

To drive or propel any vehicle at a greater speed than 
twelve miles an hour on any street inside of the fire limits. 

To drive or propel any vehicle faster than fifteen miles 
an hour in any park. 

To drive or propel any vehicle across any intersecting 
streets at a greater speed than eight miles an hour. 

To drive or propel any vehicle around the corner of any 
street or avenue at a greater rate of speed than six miles 
an hour. 

To operate any motor vehicle, bicycle or tricycle without 
a suitable gong or bell (or, in the case of motor vehicles, 
a suitable horn). 

To operate any motor vehicle, bicycle or tricycle between 
an hour after sunset and an hour before sunrise without 
suitable lights. 

For the driver or operator of vehicles in motion to follow 
each other closer than fifteen feet. 

To drive or propel a vehicle on other than the right-hand 
side of the street. 

For drivers of public vehicles to stop or loiter with their 
vehicles or solicit passengers upon the streets. 

To transport or convey explosives without first having 
obtained permission from the Commissioners of the District 
of Columbia to do so. 

To operate any motor vehicle at night without a lamp 
attached to the left side of the rear of the vehicle, so as to 
throw a white light upon, and thus make plainly visible, 
the identification number, and to show a red light to the 
rear. 

Vehicles of the Police, Fire and Health and Water de- 
partments and hospital ambulance have the right of way 
on the public streets. 

Pedestrians have the right of way at street crossings. 
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LEGAL NEWS 


Summary and Notes of Rece Recent Decisions — Rulings 
of ne Interest 


DEFECTIVE SIDEWALK— LIABILITY—NOTICE 


City and County of Denver vs. Magivney.—A city must 
exercise ordinary care to prevent its sidewalks from be- 
coming defective, and a failure so to do will, under proper 
circumstances, render it liable for injuries caused by such 
defects. A city is not liable for injuries caused by defects 
resulting from the negligence of another, unless it had ac- 
tual or constructive notice of the defect for a sufficient 
length of time to have cured the same before the accident. 
A water company placed a water box in the outer edge of 
a sidewalk. Thereafter the city widened the walk and left 
the box more than two feet inside the curb. The surface of 
the walk was three inches above the top of the box. The 
city had knowledge of the defect from the time of the lay- 
ing of the walk until an accident to a pedestrian stepping 
into the depression. Held to authorize a finding that the 
city had ample notice of the defect, on it being assumed 
that the original negligence was that of the water com- 
pany, rendering the city liable—Supreme Court of Colo- 
rado. 


PERSONAL INJURY—VERDICT NOT EXCESSIVE 


Matthews et ux. vs. City of Spokane.—The Supreme Court 
will not disturb a recovery of $2,000 for a personal injury 
as excessive, where the injured person was about 30 years 
old, her knee was sprained, her injury was permanent, being 
chronic synovitis and she suffered on using the knee and 
had been compelled to wear a support for it, and had been 
incapacitated for work for seven months, and where the 
cause was tried twice with the same result—Supreme Court 
of Washington. 

REASSESSMENT—PURCHASER 
Barkley et al. vs. 


City of Lincoln et al.—Section 7992, 


Cobbey’s Annual Statutes of 1907, providing for reassess- 
ment of property by the City Council in all cases where 
special assessments have or may be declared void or 


invalid, does not authorize a reassessment of property for 
the benefit of a purchaser at tax sale who fails to recover 
the amount of such special taxes from the property on 
account of the illegality of the assessment. An injunction 
will lie to restrain the City Council from proceeding un- 
der color of right to reassess special taxes and relevy the 
same upon property when they have no authority to do so.— 
Supreme Court of Nebraska. 


POLLUTION OF STREAMS—DAMAGES 
Kellogg vs. City of Kirksville.——Where 


sewage, and discharges it in a volume into a _ stream, 
whereby a riparian property owner is injured, he may 
recover for a permanent injury to the property, and depre- 
ciation in the value of the land caused by the nuisance is 
\ proper shone of the damage.—Kansas City Court of Ap- 
peals, Missouri. 


ELECTION—CLERICAL ERROR 


Lodgord vs. City of East Grand Forks et al.—In giving 
a notice of election the City Clerk signed the name as “City 
Recorder,” and thus by mistake or inadvertance erroneously 
designated his official title. Held, on the facts stated in 
the opinion, not fatal to the validity of the election—Su- 
preme Court of Minnesota. 


PUBLIC IMPROVEMENTS—VOTERS 


Coggeshall et al. vs. City of Des Moines et al.—In an 
iction to enjoin the erection of a City Hall, on the ground 
that women had not been permitted to vote at the election 
\uthorizing the same, as they were entitled to do by Code, 
‘vidence that the City Solicitor had stated to the attorney 
ior a political equality club that in his opinion women 
vere not entitled to vote, and that no provision would be 
made for them, was admissible in connection with proof 
that the city officers acted on such advice, as tending to 
show the denial of the privilege of voting to women 
generally.—Supreme Court of Iowa. 


ICY SIDEWALK—PERSONAL INJURIES 


Hendrickson et ux. vs. Chester City—Where plaintiff fell 
on a sidewalk because of the generally slippery condition 
of the street, such as naturally occurs in all cities in win- 
ter time, the city was not liable for the injuries——Supreme 
Court of Pennsylvania. 
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QUALIFICATIONS OF ENGINEERS 


City of Abilene et al. vs. Lambing et al.}—Engineers 
chosen and employed by the Mayor and Council ot a city of 
the second class to make plans, specifications and esti- 
mates for a sewer system for the city, and to supervise 
the construction of sewers made an estimate in pursuance 
of section 1,009, General. Statutes 1901, under which a con- 
tract was let and a sewer constructed. Owners of lots 
subject to assessment to pay for the sewer sought to en- 
join the work and the assessment on the ground that the 
engineers were non-residents and ineligible to be City En- 
gineers, that they had not been appointed and qualified 
as such, and that the estimate and contract were therefore 
invalid. Held, that as the engineers were chosen by the 
officer having authority to appoint city engineers at a time 
when no one else was in possession of the office of City 
Engineer, and as they acted in behalf of the city in re- 
spect to the improvement, and had been so recognized by 
the city authorities and others and had faithfully performed 
their duties, there was a substantial compliance with the 
requirement of the statute as to an estimate, and plaintiffs 
were not entitled to maintain injunction upon the grounds 
assigned.—_Supreme Court of Kansas. 


WARRANTS—LIMITATION OF ACTIONS 


Rogers vs. City of Omaha.—A warrant issued by a city 
in consideration of a demand which is a valid obligation, 
payable out of its general funds, is not invalidated by a 
recital, not contemplated by the statute, that it shall be 
payable out of a special fund which the city is not author- 
ized to create, or out of a special fund which the city may 
lawfully create, but the failure to create which is due solely 
to the fault or negligence of the city. The statute of limi- 
tations does not commence to run against warrants issued 
by a municipal corporation, payable out of a special fund 
to be created, until such fund has in fact been created, and 
there is sufficient money in the fund with which to pay 
the warrants.—Supreme Court of Nebraska. 


REMOVAL OF OFFICE—BOILER INSPECTOR 


Gracey vs. City of St. Louis—Deputy Inspectors of Boil- 
ers and Elevators, provided for by the charter of the city 
of St. Louis, perform public functions. They have a fixed 
tenure of office of four years and are required to give bond. 
Their salaries are fixed at a certain sum per year. Their 
qualifications are prescribed by law. Their public position 
is expressly denominated as an office, and their duties as 
official duties. The charter defines officers as those hold- 
ing situations under the city government or its depart- 
ments with an annual salary or for a fixed definite term of 
office, and the forms of official oath and bond prescribed 


refer to their positions as officers. Held, that they are 
officers, although McQuillin’s Municipal Code of St. 
Louis authorizes the Inspectors of Boilers and Elevators 
to “employ” deputies; the word “employ” conveying the 
idea of selecting and intrusting with a duty. A Deputy 


Inspector of Boilers and Elevators in the city of St. Louis, 
being an officer, cannot be removed during his term, ex- 
cept for cause and on due charges and hearing, after notice, 
and an attempted removal without such charges and pro- 
ceedings does not deprive him of his right to salary for 
the balance of his term.—Supreme Court of Missouri. 


PUBLIC BUILDING—COST OF PLANS 


Ely et al. vs. Mayor, Etc., of City of Newark.—By the act 
of 1900 the Board of Health of Newark was empowered to 
resolve that it was necessary to establish a hospital, and 
directed to set forth in the resolution the estimated cost 
thereof, and certify the resolution to Common Council, and 
thereupon the Common Council was directed to appropriate 
a sum of money not exceeding $100,000, for furnishing 
buildings for such hospital. Held, that the Board of Health 
could not bind the city to pay for plans and specifications 
for a building which would cost $200,000, which plans could 
be of no use in estimating the cost of a building which 
would cost $100,000 or less.—Court of Errors and Appeals 
of New Jersey. 


SERVICE ON MUNICIPAL CORPORATION 


Smith vs. City of Washington—There being no pro- 
vision of law to require a Solicitor-General to represent 
municipal corporations within his judicial circuit, service 
of notice of the sanction and of the time and place of hear- 
ing of a certiorari upon the Solicitor-General is ineffectual 
for the purpose of serving a municipal corporation. Serv- 
ice upon a municipal corporation cannot be had by serving 
the Solicitor-General of the judicial circuit wherein the 
municipality is located—Court of Appeals of Georgia. 
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SEWER ASSESSMENT—CONSTITUTIONALITY 


McGarvey vs. Swan, City Treasurer.—Under laws 1903, 
authorizing a certain city to apportion sewer assess- 
ments upon adjacent land, according to its area, there are 
questions upon which hearings might be had by the city, 
without violating the statute respecting the assessment and 
the amount thereof, e.g., the total cost proposed to be as- 
sessed upon the district: the extent of the area of any 
particular tract; the propriety of ordering the improvement; 
the correctness of the computation of a particular assess- 
ment, whether the improvement is of such local character 
as to justify a special assessment, or whether the expense 
should be borne by general tax, if that is authorized under 
the charter laws, or by the issuance of corporate bonds, etc. 
It is essential to the validity of a special assessment that it 
be levied under a valid statute, but before a court will 
declare a statute unconstitutional the party assailing it must 
present a case showing some just grievance, and that he is 
entitled to relief.-Supreme Court of Wyoming. 


INNKEEPERS—LICENSE TAX 


Atlantic City vs. Hemsley.—Under subdivision 27 of the 
city charter of Atlantic City the City Council of the city has 
no power to pass an ordinance imposing a sleeping room 
license tax upon a hotel that is licensed by the City Council 
of the city as an inn and tavern and to sell intoxicating 
liquors and is so conducted.—Supreme Court of New Jer- 
sey. 


DEFECTIVE SIDEWALK—NOTICE 


City and County of Denver vs. Bacon.—The charter of a 
city requiring one claiming damages for injury on a side- 
walk to give notice to the city stating fully how the injury 
occurred, is satisfied by a notice stating the cause of the 
injury: “Because of the torn up and impassable condition 
of the sidewalk, and without any lights or warning of im- 
pending danger.”—Supreme Court of Colorado. 


BONDS—LACHES 


Eddy vs. City and County of San Francisco.—A bill to 
charge a municipal corporation as a voluntary trustee 
under a legislative act which required it to levy and 
collect taxes within a certain improvement district, and 
from the fund collected to pay the interest and principal 
of certain bonds, of one of which complainant was the 
owner, which shows on its face that the defendant ceased 
and refused to perform any of such required acts twenty- 
five years before the bill was filed; that no interest had 
been paid since that time, and that the bonds matured eight 
years before suit, and alleges no facts which excuse the 
delay in bringing suit, discloses such laches as to defeat 
the right to maintain the suit and renders the bill demur- 
rable.—United States Circuit Court of Appeals. 


WATER SUPPLY CONTRACT—PERFORMANCE 


Mayor, Etc., of Jersey City vs. Flynn et al.—A city is not 
entitled to insist that a water supply contract shall be spe- 
cifically enforced by a conveyance of the water works 
to it, and at the same time to repudiate an agreement that, 
in the event of the completion of the water works before 
the claim of another to a part of the water supply had 
been released or extinguished, the city should be entitled 
to retain out of the purchase price a certain sum until a 
decision of the highest State court adverse to such claim, 
or the delivery of a release thereof, or an abandonment 
of a canal by the one claiming the right to the water, and 
demand an additional deduction—Court of Chancery of 
New Jersey. 


CLOSING STREETS—-PRIVATE PROPERTY 


Gillender vs. City of New York.—An owner of property 
abutting on a public street has a right therein entitling 
him to have the same continued as a public street for the 
benefit of his property, and this right constitutes an ease- 
ment in the bed of the street, which attaches to the abutting 
property and is “private property,’ within the meaning of 
the Constitution, of which the owner cannot be deprived 
without compensation.—New York Supreme Court, Appel- 
late Division. 


RIGHT TO PROVIDE FOR EXTRA WORK 


Heman vs. City of St. Louis.—In the absence of a charter 
provision prohibiting it, a city may contract for extra work 
connected with street improvements without first making 
a specific appropriation for the purpose, subject only to 
the constitutional limitation of 5 per cent. on the assessed 
value of the property within the city limits—Supreme 
Court of Missouri. 
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VoL. XXV., No. 1 


ACTION ON MARSHAL’S BOND—ALLEGATIONS 


City of Carthage vs. Burton—The petition in an action on 
the bond of the marshal of a city for an unlawful beating of 
plaintiff while under lawful arrest should allege that plain- 
tiff was not trying to escape from the officer, and that he 
did not first assault him, for, if he endeavored to make his 
escape, and in so doing made an attack on the officer and 
put him in danger of bodily harm, the officer was not bound 
to retreat, but had the right to use any necessary means for 
self defense and for the keeping of plaintiff as a prisoner.— 
Court of Appeals of Texas. 


IMPRISONMENT FOR VIOLATION OF ORDINANCE 


O’Haver, Chief of Police, vs. Montgomery.—Under the 
Memphis city charter and amendments, providing that the 
city shall have power to establish workhouses and declare 
what acts shall be misdemeanors, and punish the offenders 
by fine, and by imprisonment at labor in default of pay- 
ment of the fine, and declaring that the city shall have 
power to compel lot owners to make safe and proper side- 
walks of brick, plank, stone or granolith, the city may by 
ordinance require abutting owners to construct sidewalks 
as the legislative council shall declare by resolution, and 
provide that a failure to conform to the ordinance shall be 
a misdemeanor and subject the offender on conviction to 
a fine, etc., and an offender failing to pay the fine imposed 
may be committed to the workhouse until the fine shall be 
paid or worked out, as against the objection that the re- 
quirement of the ordinance simply creates a debt against the 
abutting owner. 


TELEPHONE FRANCHISE—CONSTRUCTION 


Cumberland Telephone & Telegraph Co. vs. City of Hick- 
man. Same vs. Davidson et al.—A city telephone franchise 
providing that the grantee should connect the central ex- 
change, and thereby each subscriber’s instrument with other 
specified towns and cities, and specifying monthly rates of 
$1.50 and $2.50 for residence and business phones, respec- 
tively, does not entitle subscribers to service to such other 
towns and cities without additional charge, but merely gives 
them the privilege of using long-distance connections from 
their phones.—Court of Appeals of Kentucky. 


POLES AND WIRES IN STREETS 


Southern Bell Telephone and Telegraph Co. vs. City of 
Mobile et al—A telephone company cannot lawfully occupy 
the streets of a city with its poles and wires without legis- 
lative authority, granted directly by the Legislature or 
by the municipality in pursuance of express or implied 
power delegated to it. Code of Alabama, 1896, which pro 
vides that “the right of way is granted to any person or 
corporation having the right to construct telegraph or 
telephone lines within this State to construct them along 
the margin of public highways,” confers upon a telephone 
company the right to construct its lines in the streets of a 
city, which are “highways” within the meaning of the stat 
ute. An injunction will be granted to restrain a city from 
removing the poles and wires erected in its streets by a 
telephone company under lawful authority, in the exercise 
of its police powers, and without a judicial determina 
tion that they constitute an obstruction which interferes 
with the safety or convenience of ordinary travel.—United 
States Circuit Court. 


SIDEWALK ORDINANCE INVALID IN PART 


Brizzolara et al. vs. City of Ft. Smith et al Incorporated 
cities and towns have no power to compel property own- 
ers to construct gutters. An ordinance requiring property 
owners to construct sidewalks, curbing and guttering is 
not invalid because failing to provide for proper filling, 
ditching, excavating and grading before the curbing and 
guttering is placed, since in such failure it does not re- 
quire property owners to do such work, which they may 
not lawfully be required to do—Supreme Court of Arkan 


Sas. 
CONTRACTORS’ “MATERIALS” DEFINED 


Kansas City, to Use of Kansas City Hydraulic Press Brick 
Co. et al., vs. Youmans et al.—Blasting powder, dynamite, 
fuse and caps, necessarily used by contractors in building a 
sewer, are “materials” within the meaning of a guaranty 
that the contractors would pay for material used in the 
work. Tools, implements and appliances are not “ma- 
terials,” within the meaning of a guaranty that contractors 
would pay for material used in the work of building a 
sewer; and the fact that they were entirely consumed there- 
in, being worn out and broken, does not change the rule.— 
Supreme Court of Missouri. 
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NEWS OF THE SOCIETIES 


American Society of Municipal Im- 
provements.—The next convention will 
be held at Atlantic City Oct. 20-23. The 
headquarters during the convention will 
be the Hotel Dennis. The rates at this 
hotel during the convention will be as fol- 
lows: Rooms without private bath: single 
room for one person, $3 to $4 per day; 
double room for one person, $5 per day; 
double room for two persons, $6 to $8 per 
day. Rooms with private bath: single 
room for one person, $5 and $6 per day; 
double room for one person, $7 per day; 
double room for two persons, $8 to $10 
per day. These prices are American 
plan. The only large hotels on the 
Board Walk where the European plan 
may be found are the Marlborough- 
Blenheim and the Shelburne; the rates 
for the former being $2 to $8 per day 
and the latter from $1.50 per day up. 

The preliminary programme of the 

convention is as follows: 
October 20, 10 a. m.: Meetings 
of the Executive and Finance Committees, 
at the committee rooms, Hotel Dennis. 
11 a. m.: Members and visitors register and 
obtain badges, programmes, ete., at the 
Secretary’s office, Hotel Dennis. "9 Pp. .: 
Opening of the convention in the meeting 
room. Address of Welcome by Mayor 
Franklin P. Stoy. Response by the Pres- 
ident of the Society, George W. Tillson. 
Following this the regular order of business 
will be taken up and will be continued 
Tuesday evening. 

Wednesday, 9 to 12 a. m 
pers. Wednesday afternoon, drive through 
the city to the various points of interest, 
through the courtesy of the Publicity Bu- 
reau and the hotel and other business men 
of Atlantic City. Wednesday evening: 
Reading of papers, illustrated by lantern 
slides. 

Thursday, 9 to 12 a. m.: 
pers. Thursday evening: 
hotel headquarters by city 
leading citizens. 

Friday morning, 9 to 12 a. m.: 
ness session. 


Tuesday, 


: Reading of pa- 


Reading of pa- 
Reception at 
officials and 


Final busi- 


The applications for membership are 
already greater in number than have 
been presented at any previous conven- 
tion of the Society and many of the 
applicants have expressed their inten- 
tion to be present. It is urgently re- 
quested that every applicant attend the 
convention and become acquainted with 
the members. The election of new 
members will take place during the first 
session, so that there will be no em- 
barrassment with reference to their 
attending the meetings. Atlantic City 
offers unusual attractions for visitors 
and it is suggested that those attending 
the convention bring their wives and 
other members of their families. The 
Publicity Bureau announces that abun- 
dant entertainment will be provided for 
them. 


County Commissioners of Pennsyl- 
vania.—The twenty-second annual con- 
vention met in Greensburg, September 
15-17. A number of interesting topics 
were discussed, particularly matters re- 
ferring to taxing public utility corpo- 
rations, the control of jails, the appoint- 
ment of assistant assessors and the 
question of equitable assessments. The 
question of how to obtain more equit- 
able and correct assessment and avoid 
the practice of copying from year to 
year as it now exists, was taken up by 
the Solicitor of Fayette county, R. F. 
Hopwood. Another question discussed 
pertains to regulating the costs in cases 
coming before magistrates. John W. 


Kephart, Solicitor of Cambria county, 
opened a discussion on “How to avoid 
excessive costs on cases as piled up by 
many justices and constables.” 
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Central States Water Works Associa- 
tion.—The twelfth annual convention 
was held at the Monongahela House, 
Pittsburg, Pa., on September 15-17. 
The first session was called to order 
by F. B. Leopold, Chairman of the 
local committe of arrangements, who 
introduced Hon. Geo. W. Guthrie, 
Mayor of Pittsburg. The response to 
Mayor Guthrie’s address of welcome 
was made by Vice-president William 
Schwertfeger, of Wheeling, W. Va. T. 
C. Clifford, Chairman of the Entertain- 
ment Committee, announced the vari- 
ous programme features, including in- 
formal reception for ladies and trips to 
nearby points of interest under the aus- 
pices of the Ladies’ Reception Com- 
mittee; theater party at the Grand Op- 
era House for the ladies Tuesday night; 
trip to main plant of H. J. Heinz Com- 
pany; sight-seeing automobile trip 
through Schenley and Highland parks; 
ladies’ theater party at Alvin Theater 
Wednesday night; trip to Carnegie Li- 
brary, etc. For the gentelmen, a smoker 
and vaudeville Tuesday night; trip to 
Pittsburg Filtration Works at Aspin- 
wall on Wednesday, and to Filtration 
Works at McKeesport for ladies and 
gentlemen on Thursday, concluding 
with an evening at the Pittsburg Ex- 
position. The reports of the Secretary 
and Treasurer showed finances in good 


condition and a working balance in 
the treasury. The convention ad- 


journed to visit the shops of the West- 
inghouse Company and the Pittsburg 
Meter Company. In the afternoon the 
members were guests of the city at the 
new filtration plant, at lunch. 

The following were the technical pa- 
pers presented during the _ sessions: 
John Langan, Tipton, Ind., “President’s 
Address,” “Management of Water 
Plants”; Alexander Potter, Consulting 
Engineer, New York City, “McKees- 
port Softening Plant”; R. Winthrop 
Pratt, Chief Engineer, State Board of 
Health, Columbus, O., “Sanitary Laws 
in the Protection of Water Supplies”; 
Nicholas Hill, Jr., Consulting Engineer, 
New York City, “Tuberculation of Wa- 


ter Main” Westinghouse Machine 
Company, East Pittsburg, Pa., “Pump- 
ing by Gas Power”; John W. Alvord, 


Consulting Engineer, Chicago, IIL, 
“Water Works Appraisals”; Arrow 
Boiler Compound Company, St. Louis, 
Mo., “Incrustation of Steam Boilers” 
F. B. Leopold, “The Engineer on Water 
Purification Plants.” Papers were also 
read by the following: Alva L. Holmes, 
Hydraulic Engineer, Grand Rapids, 
Mich.; L. M. Latta, Manager Water 
Company, Akron, O.; C. W. Wiles, Su- 
perintendent Delaware Water Com- 
pany, Delaware, O.; Wilbur Schofield, 
Superintendent Benwood Water Com- 
pany, Benwood, W. Va. 

Lake Michigan Water Conference.— 
The contamination of lake water by 
sewage was the subject of discussion 
at the conference of twelve delegates 
to the Lake Michigan water conference, 
at Milwaukee, September 11. Major 
W. V. Hudson, United States engineer, 
declared sewage will contaminate lake 
water as far as thirty miles from shore. 
The varying currents, he declared, 
make it difficult to tell at what points 
there is least danger of contamination. 

League of New Jersey Seashore Mu- 
nicipalities—At the meeting of the 
League at Atlantic City, September 10, 
the principal subject of discussion was 
the route of the proposed inland water- 
way to be developed by the State. 
Opinion was almost unanimous that 
the channels laid out were too far from 
the principal seaside towns and cities. 
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New England Water Works Associa- 
tion— The twenty-seventh annual con- 
vention will be held at Atlantic City, 
September 23 to 25. The official head- 
quarters of the association will be at 
the Traymore Hotel, and each member 
and guest is requested to register his 
name and obtain the association badge 
from the secretary. All meetings will 
be held in the assembly hall at the 
hotel, and the following program has 
been arranged: 

Wednesday, Sept. 23.—Morning, 9:30: Ad- 
dress of welcome; business meeting; paper, 
“Water Purification at Philadelphia,’ by 
John C. Trautwine, Jr., Civil Engineer, 
Philadelphia, Pa.; illustrated by lantern 
slides. Afternoon, 2:30: teport of the 
Committee on the Conservation of the 
Natural Resources of the Country; address, 
‘‘The Conservation of Water Resources,’’ by 
Marshall O. Leighton, Chief Hydrographer, 
eS. Geological Survey, Washington, D. 
address, ‘‘Forestry,’’ by R. S. Kellogg, of 
the U. S. Forest Service, Washington, D. C. 
Evening, 7:30: Roller chairs. 9:00, officers’ 
reception; music and dancing. 

Thursday, Sept. 24.—Morning, 9:30: Re- 
port of the Committee on Standard Speci- 
fications for Fire Hydrants; paper, ‘‘His- 
tory of the Haverhill Water Works,’’ by 
Albert L. Sawyer, Water Registrar, Haver- 
hill, Mass.; paper, “Rubber Pipe Joints,’’ 
by R. S. Weston, Sanitary Expert, Boston, 
Mass.; paper, “Covered Reservoirs; some 
experience in the use of concrete in their 
construction and in making them water- 
tight,””’ by Frank L. Fuller, Civil Engineer, 
Boston, Mass. Afternoon, 2:30: Paper, 
“Meters and Water Consumption of the 
Hartford Water Works,’’ by Ermon M. 
Peck, Distribution Engineer, Hartford, 
Conn.; paper, “Meter Rates,’ by W. H. 
Richards, Engineer and Superintendent, 
New London, Conn.; paper, “The Water 
Service and Insurance Rates,’ by Frank A. 
Barbour, C.E., Boston, Mass. Evening, 8: 
Report of Commitee on Awards that have 
been made for damages resulting from_the 
diversion of water; paper, “Stream Flow 
Data,”” by Charles E. Chandler, Civil En- 
gineer, Norwich, Conn.; paper, ‘“‘The Ad- 
justment of Damages for Stream Diversion 
by Storage Compensation,’’ by Robert E. 
Horton, Hydraulic Engineer, Albany, N. Y.; 
report of Committee on Awards that have 
been made in water works valuation cases. 

Friday, Sept. 25.—Morning, 9: Trolley 
ride, including visit to water works pump- 
ing station; afternoon, open. 

New Haven County Health Associa- 
tion.—The tenth annual meeting of the 
New Haven County Health Association 
was held September 10 at Cox’s Hotel, 
Savin Rock, Conn. About 50 officials, 
some of them with their wives, who 
were invited, were present. Repre- 
senting the State Board of Health were 
Dr. Joseph H. Townsend, Prof. W. H. 
Brewer and F. H. McKenzie. H. VW 
Averill was present as a_ representative 
of the Cattle Commissioner’s office, 
and Hubert W. Potter from the Dairy 
Commissioner’s office. Dr. J. C. P: 
Foster, President of the State Commis- 
sion of Tuberculosis, made the address 
of the day. He spoke on the subject of 
tuberculosis and the duties of health 
officials in relation to the enforcement 
of the law and the efforts being made 
by his association to prevent the spread 
of the disease. In addition to the elec- 
tion of officers for the ensuing year and 
the transaction of routine business, the 
annual dinner was served. The fol- 
lowing officers were elected: 

President, C. E. Hoadley, of New Haven; 
Vice-president, Hubert F. Potter, of North 
Haven; Secretary and Treasurer, Dr. E. A. 
Wilson, of Meriden; Member of Executive 
Committee for three years, F. G. Davidson, 
of Bethany. 

McCormack Health Association.—At 
a recent meeting of the Association in 
the Y. M. C. A. building, Johnstown, 
Pa., an interesting paper was read by 
President John Fulton, of the Board’ 
of Health, on “The Powers of the 
Board of Health.” He reviewed the 
statutes and ordinance on the subject 
and described the organization and 
work of the Board. Dr. F. R. G. Schill 
delivered an address on “The Visiting 
Nurse.” 
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National Association of Comptrollers 
and Accounting Officers.—At the third 
annual convention, now holding ses- 
sions at Louisville, Ky., the following 
programme is being carried out: 

First day’s session, September 22, 10 
a.m. Call to order by the President, Hon. 
Louis Betz, City Comptroller, St. Paul, 
Minn.; welcome on behalf of the city 
of Louisville, Hon. James F. Grinstead, 
Mayor; President’s Annual Address, 
Hon. Louis Betz; Secretary’s Report, 
Howard C. Beck, C. P. A., Detroit, 
Mich.; Treasurer’s Report, Hon George 
Eustis, City Treasurer, Birmingham, 
Ala.; Appointment of Auditing Com- 
mittee. “The Technical Side of Mu- 
nicipal Accounting.” “Underlying Prin- 
ciples of Municipal Accounting, “Dun- 
can MacInnes, C. P. A., Department of 
Finance, New York City. “The Mu- 
nicipal Balance Sheet, Its Feasibility 
and Value,” Howard C. Beck, C. P. A., 
Detroit, Mich. 

2:30 p.m. Informal discussion, Sub- 
ject: Safeguarding the Collection of 
Public Moneys: The “Stub” System, Its 
Defects; the Countersign, Its Value. 
All members are requested to explain 
the methods pursued in their city. 

Second day’s session, September 23, 
10 am. “The Practical Side of Mu- 
nicipal Accounting.” “Responsibilities 
of the City’s Auditing Officer in Ap- 
proving Claims,’ Hon. Frank E. Do- 
remus, City Comptroller, Detroit, Mich. 
“Reports of Municipal Auditors, What 
They Should Show,” Hon Fred E. 
Carey, City Auditor, Sacramento, Cal. 
Informal discussion, also consideration 
of the question, “Is the establishment 
of a central statistical bureau for the 
prices of commodities used by cities 
feasible?” 

2:30 p.m. 
Accounting Systems, 
@olumbia,” Hon. Alonze Tweedale, 
Auditor, District of Columbia. “The 
City of New York, Reorganization of 
the Finance Department,” Hon. Frank 
Smith, Auditor of Accounts, New York 
City. “The Island of Porto Rico,” Hon. 
George Cabot Ward, Auditor-General, 
San Juan, P. R. 

Third day’s session, September 24, 
10 a.m. Report of the Committee on 
Uniform Accounting Under State Su- 
pervision, appointed at the Richmond 
convention; informal discussion on 
problems of municipal finance. All 
members are invited to participate. Re- 
port of Auditing Committee; Election 
of Officers. 

Fourth day, September 25. Visit to 
Mammoth Cave. Through the courtesy 
of the city of Louisville, the delegates 
will have the privilege of visiting by 
special train this subterranean won- 
der ninety miles south of Louisville. 
A four-hours’ journey through the ave- 
nues, streams, grottoes and halls of this 
remarkable work of nature, with its 
marvelous beauties and strange animal 
life, will make more real Verne’s weird 
story of a “Journey to the Center of the 
Earth,” and be an experience long to 
be remembered by those who have not 
heretofore made the trip. 


Empire State Gas and Electric Asso- 
ciation—The annual meeting of this 
association will be held in the United 
Engineering Societies Building, 29 West 
39th street, on October 7. Among the 
subjects to be discussed are: Public 
policy work of the Association; Stand- 
ards for Gas Service and Standards for 
Electric Service, taking as a basis the 
recent rules of the Railroad Commis- 
sion of Wisconsin; Taxation of Gas 
and Electric Companies in New York 
State with a report from the Taxation 


“Recent Improvements in 
the District of 
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Committee; Insurance of Gas and Elec- 
tric Stations; Review of the Decisions 
of the Public Service Commissions; 
Electric Meter Testing, with report of 
the Meter Committee; Accounting, with 
report of the Accounting Committee; 
Amendments to the Constitution and By- 
laws with a new schedule of annual dues; 
Affiliation with the American Gas Insti- 
tute and the National Electric Light As- 
sociation. All of the details of the pro- 
gramme have not been completed, but 
it is expected that the meeting will be 
exceptionally interesting. Charles H. 
B. Chapin, 134 Nassau street, New York 
City, is Secretary of the Association. 

National Paving Brick Association.— 
The Board of Directors held a meeting 
September 10 at the office of W. P. 
Blair, the Secretary, in the Board of 
Trade building, Indianapolis. All mem- 
bers were present from various States. 
The Association has undertaken a plan 
to bring about what it considers a 
better construction of brick streets 
in municipalities throughout the country, 
and this was the principal sub- 
ject under consideration. Specifications 
for brick streets have been prepared by 
the association, and Mr. Blair said that 
these specifications were being used 
as a text-book in the engineering de- 
partments of about fifty colleges. This, 
he said, is doing much good toward 
bringing about a better construction of 
streets. There was some talk also 
with reference to the place for holding 
the next annual meeting of the Associa- 
tion. This is governed largely by the 
meeting place of the National Brick 
Manufacturers’ Association. A referen- 
dum vote of the members of the latter 
association is now being taken, and the 
indications are that Atlantic City will 
be chosen. 

Connecticut State Firemen’s Asso- 
ciation.— With 237 accredited delegates 
and department members in attendance, 
the twenty-fifth annual convention of 
the Connecticut State Firemen’s Asso- 
ciation met at Norwich, September 8. 
President William B. Perkins, of New 
Haven, presided. The convention be- 
gan with a half-hour business session in 
which addresses were made by Mayor 
Costello Lippitt and President Freder- 
ick Cary, of the Board of Trade. 
Officers were elected as follows: 

President, James H. Hayes, Bristol; First 
Vice-president, Hubert F. Potter, of North 
Norwalk; Secretary, Robert V. Magee, Wa- 
tertown; Treasurer, Samuel C. Snagg, Wa- 
terbury; Chaplain, the Rev. Neilson Poe 
Carey, Norwich. The last three were re- 
elections. 

County vice-presidents were elected 
in caucus, as follows: 

Litchfield, E. J. Kelly, Torrington; Middle- 
sex, George S. Pit, Middletown; Fairfield, 
Joseph V. Schupp, East Portchester; New 
London, Henry A. Stahle, Pawcatuck; 
Hartford, Anthony F. Bolan, Hartford; 
Windham, Wade U. Webster, Willimantic; 
New Haven, William Barry, West Haven; 
Tolland, John W. Hefferon, Rockville. 

Greater New York Taxpayers’ Con- 
ference.—The Conference has decided 
to hold a Budget Exhibit, October 4-19, 
in the City Investing Building, 165 
Broadway, New York City, and has 
issued an invitation to taxpayers, or- 
ganizations and to the general public 
to take part in the exhibition. The 
committee in charge reserves the right 
to exclude any material offered. Photo- 
graphs, charts and sentences will be 
limited to matter immediately bearing 
upon budget problems. Among the or- 
ganizations that have been especially 
invited to make exhibits are the New 
York Milk Committee, the committees 
on the Prevention of Tuberculosis, 
Tenement House and Physical Welfare 
of School Children, City Club, the Mer- 
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chants’ Association, Hospital Confer- 
ence, State Charities Aid Association, 
New York Prison Association, Brook- 
lyn League. It is expected that many 
suggestions will come in from individ- 
ual taxpayers showing holes in streets 
to account for unnecessary paving ‘bills, 
public baths, whose payrolls are from 
two to three times too large; public 
buildings leased for a song, private 
buildings leased by the city at exor- 
bitant rentals, school children needing 
medical, ocular and dental attention, 
etc. Much good to the taxpayers is 
— to result from the budget ex- 
11D1t. 


Calendar of Meetings 


September 21-October 12. 

National Association for the Study and 
Prevention of Tuberculosis.—Interna- 
tional Congress, Washington, D. C.—Dr. 
Henry Barton Jacobs, Secretary, Balti- 
more, Md., Dr. Joseph Walsh, Philadel- 
phia, Pa. Special Secretary of the Com- 
mittee on the International Congress. 

September 22-24, 

National Association of Comptrollers 
and Accounting Officers.—Third annual 
convention, Seelbach Hotel, Louisville, 
Ky.—Howard C. Beck, Secretary, 61 Mc- 
Graw Building, Detroit, Mich. 

September 23. 

Municipal Engineers of the City of New 
York.—Regular meeting, Engineering So- 
cieties Building, 29 West Thirty-ninth 
street.—C. D. Pollock, Secretary, 29 
— Thirty-ninth street, New York 
Eby: 

September 23-25. 

New England Water Works Associa- 
tion.—Annual convention, Atlantic City. 
N. J.—Willard Kent, Secretary, Narra- 
gansett Pier, R. I. 

September 24, 

Illinois Mayors’ Association.—Third an- 

nual convention, La Salle. 
September 28-October 1. 

Pacific Coast Association of Fire Chiefs. 
—Annual convention, Victoria, B. C.- 
William Metz, Chief Fire Department. 
Walla Walla, Wash., President. 

September 30-October 2. 

League of American Municipalities.— 
Twelfth annual convention, Omaha, Neb. 
—— MacVicar, Secretary, Des Moines, 


a. 
September 29-30. 

American Public Works Assoclation.— 

Annual meeting, Asheville, N. C 
September 29-October 10. 

Sixteenth Annual Irrigation Congress.— 

Albuquerque, N. M. 
October 5-6. 

Illuminating Engineering Society.—Sec- 
ond annual session, Hotel Walton, Phila- 
delphia, Pa. 

October 5-19. 

Greater New York Taxpayers’ Confer- 
ence.—Budget Exhibit City Investing 
Building, New York City. 

October 7. 

American Society of Civil Engineers.— 
Regular semi-monthly meeting, Society 
House, 220 West Fifty-seventh street 
New York City.—Charles Warren Hunt. 
Secretary. 

October 7. 

Empire State Gas and Electric Associa- 
tion.—Annual meeting, United Engineer- 
ing Societies Building, 29 West Thirty- 
ninth street.—Charles H. B. Chapin, 154 
Nassau street, New York City, Secretary. 

October 7-9. 

Lakes-to-the-Gulf Deep Waterway As- 
sociation.—Third annual convention, Chi- 
cago, Ill.—W. F. Saunders, Secretary, St. 
Louis, Mo. 

October 8- 10. 

Kansas Gas, Water and Electric Light 
Association.—Annual meeting, Pittsburg. 
Kan.—J. D. Nicholson, Newton, Kan.., 
Secretary. 

October 11. 

International Roads Congress.—First 
convention, Paris, France.—President Le- 
thier, l’Inspecteur General des Ponts et 
Chaussees. 

October 12-17. 

American Street and Interurban Rail- 
way Association.—Twenty-seventh an- 
nual meeting, Atlantic City, N. J. 

October 20-23. 

American Society of Municipal Im- 
provements.—Fifteenth annual conven- 
tion, Hotel Dennis, Atlantic City, N. J.— 
A. Prescott Folwell, Secretary, 239 West 
Thirty-ninth street, New York City. 

November 17-19 

Atlantic Deeper Waterways Conference. 
Baltimore, Md.—J. Hampton Moore, Pres- 
ident, Philadelphia, Pa. 
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PERSONALS 


AvaM, J. N., Mayor, Buffalo, N. Y., 
has concluded a visit to Ireland and vari- 
ous places in Scotland, including his na- 
tive town. 

ANbDREWS, JOHN, Cleveland, O., for fif- 
teen years Chief of the Fire Department, 
died September 15. Mr. Andrews retired 
in 1906, after. thirty-three years’ service. 


BreBer, SIDNEY, formerly Fire Mar- 
shal, Washington, D. C., is seeking by 


mandamus to be restored to the pension 
roll for District firemen. 

BicBEE, JoHN, Chief of Police of 
Cranston, R. I., is ill from blood poison- 
ing, the result of an injury received in 
service. 

BROWNELL, E. E., Consulting Electrical 
Engineer of Dayton, O., has moved from 


1407 East Third street, to 1245 North 
Main street, Dayton. ; 
BrowNInG, J. Woop, Lexington, Ky., 


has been appointed Police and Fire Com- 
missioner, succeeding Frank L. Smith, re- 
signed. 

Dickson, Dr. S. A., Shreveport, La., has 
been elected Mayor over J. C. Foster by 
two votes, the winner being supported by 
anti-prohibitionists. 

DirmMick, J. BENJAMIN 
Scranton, Pa., has returned to 
from a vacation at Lake Placid. 

HARRINGTON, Dr. CHARLES, Secretary of 
the Massachusetts Board of Health, died 
at Lynton, Eng. He was a graduate of 
llarvard and studied at Leipsic, Stras- 
burg and Munich. For fifteen years he 
had charge of the milk inspection bureau 
of the Boston Board of Health. 

Jounson, Epwarp J., City Engineer of 
Nashua, N. H., has resigned. 

Morrow, JAY J., Engineer Commission- 
er of Washington, D. C., is spending a 
vacation in a camp near L: Saranac, 


Mayor of 
his desk 


ike 


Director of the U. S. 
has sailed for Hono- 


NEWALL, F. H., 
Reclamation Service, 


lulu, Hawaii, to investigate the water sup- 
ply and irrigation possibilities of the 
islands. 


NiIcHoLson, Maury, Birmingham, Ala., 
has been appointed Chief Engineer to 
succeed Julian Kendrick, resigned. Mr. 
Nicholson has been assistant engineer of 
Birmingham and was formerly City Engi- 
neer of Knoxville. 

RUTHERFORD, WILLIAM, United States 
Marshal, was shot and killed by Chief of 
Police C. E. Bryant, after the latter had 
received a wound in the arm. 

SEAMAN, CuHares K., Perth Amboy, 
N. J., James C. Rossi and Matt Weint 
have been appointed members of the City 
Shade Tree Commission. 

Stone, Everett E., Chairman of the 
Water Commission of Springfield, Mass., 
will retire soon. Since his promotion to 
he Chief Engineer of Maintenance of Way 
of the Boston & Albany Railroad, he finds 
his new duties interfere with service on 
the commission. 

Sutton, LIEUTENANT JOHN R., Wash- 
ington, D. C., commander of the harbor 
police precinct, is taking a vacation at 
Colonial Beach, where he celebrated his 
thirtieth anniversary as Harbor Master 
of the city. Lieutenant Sutton has done 
notable work in breaking up river pi- 
rate depredations; order is so well kept 
now that arrests are seldom made. 

Watker, C. M., Portsmouth, Va., has 
been reelected President of the Board of 
Aldermen. 

WoopwELL, JuLIEN FE., Washington, D. 
C., has resigned as inspector of electric 
light plants in the various Federal build- 
ings of the country, under the supervision 
of the Treasury, to enter a partnership 
with Louis B. Marks, New York City, in 
the electrical engineering business. 





MUNICIPAL JOURNAL AND ENGINEER 


TRADE NOTES 


Cast Iron Pipe.——Chicago: Several 
small municipal lettings have been 
awarded. All business in sight is of 
similar character. Quotations: 4-inch, 
$27; 6 to 12-inch, $26; 16-inch and up, 
$25. Birmingham: Following the ad- 
vance in pig iron, manufacturers have 
added $1 a ton to their prices. There 
are a number of inquiries from South- 
ern cities and the outlook is considered 
good for the beginning of next year. 
Quotations: 4 to 6-inch, $24; 8 to I2- 
inch, $23; over 12-inch, average, $22. 
San Francisco: A large number of mu- 





nicipal contracts are in prospect. New 
York: Current demand is for small 
orders, principally for flanged pipe. 
Quotations: 6-inch, in car load lots, 


$23.50 to $24. 

Lead.—_Some weakness is observed 
in the market and lead has been sold 
five points below the American Smelt- 
ing and Refining Company’s price. Quo- 
tation: 4.525 cents in New York, 4.40 at 
St.. Louts. 

Cast Iron Pipe Dividends.—Final ad- 
judication of the right of the United 
States Cast Iron Pipe and Foundry Com- 
pany to pay preferred stock dividends 
out of its “reserve for additional work- 
ing capital” was made in the New Jer- 
sey Chancery Court in Trenton, when 
Vice-chancellor Howell dismissed the 
application made by Frederick Bassett, 
a holder of common stock, who sought 
to enjoin the payment from this fund 
of a quarterly preferred stock dividend 
of 13-4 per cent. This quarterly div- 
idend was declared for the last quarter 
of the company’s fiscal year ended May 
31. The amount required to satisfy the 
dividend was $218,750, while the com- 
pany’s balance sheet, as of May 3], 
showed $16,024 to the credit of profit 
and loss applicable to dividend pay- 
ments only. The company decided to 
pay the dividend from its capital re- 
serve fund. Mr. Bassett sought to 
restrain the company from paying the 
quarterly dividend on the preferred 
stock from this source, maintaining 
that dividends could not be paid from 


such fund without the consent of the 
holders of the company’s common 
stock. He succeeded in obtaining a 


temporary injunction in the New Jer- 
sey Court of Chancery against such dis- 
bursement, but the case was taken on 
appeal to the New Jersey Court of 
Errors and Appeals, where the decision 
of the lower court was reversed and 
further consideration of the facts rec- 
ommended. Vice-Chancellor Howell de- 
cided that Mr. Bassett’s contention was 
without equity and should be dismissed. 

Water Company Improvements.— 
Stockholders of the Johnstown Water 
Company met in special session Sep- 
tember 2 and voted unanimously to in- 
crease the indebtedness of the company 
over half a million dollars, from $210,- 
000 to $750,000, the entire amount to 
be expended in extensions and improve- 
ments of the local system of domestic 
water supply. The action has been in 
contemplation for some time and was 
in no sense a result of the present emer- 
gency situation. Notices of the meet- 
ing had been issued to stockholders 
over two months ago, on July 1, 
and the subject of extensions had 
been informally discussed for a long 
{ime before that. Among the projects 
soon to be undertaken will be the con- 
struction of reservoirs on the north 
fork of the Benscreek. Minor improve- 
ments and extensions will be carried 
forward as fast as weather and other 
conditions permit 
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Card Index of Prices—The Buffalo 
Meter Co., Buffalo, N. Y., has issued 
a price list of American and Niagara 
water meters printed on a card suitable 
for filing in a card index. In the course 
of their correspondence with foreign 
houses they have ascertained that the 
custom is quite general in other coun- 
tries for engineers, city officials, job- 
bers and dealers to keep card catalogues 
of prevailing prices. The price list is 
issued to meet this demand and in the 
hope that they may contribute some- 
thing towards the inauguration of the 
system in America. 

Natural Gas.—Negotiations are in 
progress in Pittsburg for West Virginia 
natural gas properties from which to 
supply fuel to Washington, D. C., Bal- 
timore and other cities in that district. 
The property is owned by the Union 
Natural Gas Corporation, of Pittsburg, 
of which T. N. Barnsdall, of Pittsburg, 
is president. It consists of 80,000 acres 
of gas land in West Virginia, partially 
developed, and other properties. The 
Standard Oil Company is said to have 
offered $6,000,000 for the property. Offi- 
cials of the Union Company, it is said, 
refuse this, considering their holdings 
worth $10,000,000. Efforts to get to- 
gether on price are still being made. 
Should it secure the property the 
Standard Oil Company, it is reported, 
will lay a pipe line from West Virginia 
to the Atlantic coast. 





‘ INCORPORATIONS 


Agawam Waterproofing 
Company, New York, . Y; general con- 
tracting; capital, $100,000. Incorporators: 
Harry M. Spence, 2159 83d street, Brooklyn; 
Edward M. McInnes, 552 West 160th street; 
Monroe M. Schwarzschird, 47 West 88th 
street, both of New York. 

Beebe Light and Power Co., Beebe, Ark.; 
capital, $10,000. Incorporators: J. S. Smith, 
M. Strickland, G. H. Mills, and others. 

Biglerville Water Company, Biglerville, 
Pa.; capital, $5,000. Incorporators: W. C. 
Sheeley, Gettysburg, and E. H. Sachs, Hun- 
terstown. 

Cascade Development Company, The Dal- 
les, Ore.; capital, $100,000. Incorporators: 
A. W. Mohr and W. A. Johnston, of The 
Dalles; P. L. Caples, of Portland, to con- 
struct power plant west of Hood River. 

Engineering and Construction Company, 
New York, N. Y.; civil, mechanical, elec- 
trical and sanitary engineering; capital, 
$10,000. Incorporators: Herman M. Under- 
wood, 143 Liberty street; John Marvin, 38 
Second street; Richard A. Waite, 81 New 
street, all of New York. 

Greater New York Traction Company, 
to operate a three-cent fare trolley line in 
New York City; capital, $15,000. Incorpor- 
ators; C. F. Thumm, 60 Wall street; Arthur 
G. Still, 541 West 158th street; Joseph W. 
Spencer, 15 William street; Frank S. Burns, 
Charles M. Koop, John A. Gallagher, 160 
Broadway; A. C. Austin, Jr., and E. M. 
Fuller, 1 Madison avenue, and R. W. Alex- 
ander, 42 West 64th street, New York City. 

Idlewild Electric Light and Power Com- 
pany, Federalsburg, Md. Incorporators: 
John F. Disharoon, J. B. Wright, E. E. 
Goslin, and others, of Federalsburg, and 
Hazelton Joyce, of Cambridge. 

The Oregon Water and Power Company, 
Indianapolis, Ind.; capital, $25,000; to de- 
velop water power in the State of Oregon 
for the purpose of supplying cities, towns 
and villages with water, heat, light and 
power. Principal office will be in Indian- 
apolis. Incorporators: Frank M. Fauvre, 
Wm. E. English and Monroe George. 

Peoples Light Company, Corpus Christi, 
Tex.; capital, $30,000. Incorporators: Clark 
Pease, John D. Kennedy, George A. Blu- 
cher, Thomas E. Craig. 

Penfield Gas Company, Clearfield, Pa.; to 
supply light, heat and power by means of 
natural gas. Incorporators: T. W. White, 
Charles FE. Bulf, Geo. R. Woodward, R. A. 
Cartwright and B. L. Moyer. 

Playground Association of Memphis, 
Memphis, Tenn.; to prepare and promote- 
the preparation of playgrounds at the va- 
rious parks in the city and in other places. 
Incorporators: S. C. Scruggs, President; C. 
H. Raine, Treasurer, and Marion Griffin, 
Secretary. 

Yeagertown Water Power Company, Yea- 
gertown, Pa.; capital, $5,000. Incorporators: 
W. P. Woods, Lewistown; Wallace Wilson, 
Alexandria, and J. S. Woods, Huntingdon. 


and Conduit 
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STREET IMPROVEMENTS 


Asphalt and brick paving, etc., various streets........... ; 
Wood block paving, 4,600 sq. yds. on 6-in. concrete, etc........ 
Bldg. 14,000 sq. ft. concrete walks, etc., grading............... 
Brick paving and curbing several streets................... 
Laying sidewalks, curbs and gutters in Borough............... 
Bldg. road 1,200 ft. long in town of Hanover.................. 
Paving Scottwood Avenue.............. 
Constructing three gravel roads....... 
Resurfacing streets with brick; cost, $8,000; new bids......... 
Improving Rich road; specifications No. 788 
Paving ime St., etc.... 0... 0220: ‘ 
Furn. paving brick or block for Hickory, 7th to 10th St......... 
Furn. and paving W. Kinzie St. No. 2 granite block............ 
Constructing two roads and one highway..... 
Grading and macadamizing Woodward Ave., Linc. to Ferris... . 
Grading Ambrose Ave.; $5,000 check 
Paving 4 streets for City... 0... ees be 
Bldg. macadam roads, concrete walks, etc 
Constructing 25 district gravel roads..............02005 
Brick paving, 18,000 sq. yds., curb drains, etc.......... 
Paving 14,700 sq. yds., any material; 7,800 ft. 5-in. granite curb. 
Vit. brick paving, 19,800 sq. yds.; conc. curb and gutter, 
CUES OS See oe ROR OES eee TDN a RY Ae See oer 
Paving Clark Ave. S. W. bridge over B. & O.R.R............. 
Repaving cement walks, small parks, Boro Manhattan......... 
Bldg. 5 state roads, 30,682 ft. long, in York County............ 


Grading, etc., mile of 2 roads, London twp...................- 
Comb. curb and gutter, grading and graveling streets, etc....... 
Bldg. 20,000 to 25,000 sq. yds. macadam, P. de Leon Ave....... 
Constructing about 45 miles of gravel roads................... 
Grading, curbing and macadamizing, Clinton St............... 
Imp. Maple and Miller Sts., inc. 150 cu. yds. grading, 456 sq. 
yds. brick paving, 370 sq. yds. block stone; 740 ft. curb, etc. 
Bldg. gravel road, 11,612 ft. long in Harmony twp............. 
Constructing Ruff road No. 1, North Township................ 
Macadamizing, grading, etc., roads Graham Twp.; $22,348..... 
Bitulithic or asphalt block paving, 73,800 sq. yds.......... 
Bldg. 14,175 ft. State road in Decatur Township............... 
Constructing one mile of gravel road...........0csccccccscccs 
Grading, draining, etc., Fair Grounds, inc. 9,456 cu. yds. grad- 
ing, 1,035 ft. 15-in. sewer pipe, 845 ft. 12-in.,etc............ 


WATER SUPPLY 


Mat. and labor for reservoir, inc. 3,070 cu. yds. excavation, 
850 cu. yds. concrete, 535 sq. yds. cobble, 2,520 ft. 16-in. c. i. 


DINE, G50 Lt SiN. C1, PPS) VALVES Cll «sis 60s b's oso cle ees ve < 
Constructing a water system, complete..........cccccseseeas 
Furn. lime and sulphate of iron for filtration plant............. 
Constructing Water WOrkS 10P tTOWD. 6.6... 66666 ccc sce weseciccees 
Furn. mat. and bldg. steam and exhaust lines to elec. engines, 

WHULNTAND OTA WN OTN G5 5 5 ors; vig wg 0s. Gnvcarene bess eiarare io wis esas con aia es 
Furn. 225 tons 6 to 30-in. c. i. pipe; 15 valves; also bldg. 2 

concrete-steel intakes; 2 concrete or brick wells............ 
Constructing 2,700 £t..6-in. water MAINS. ...66660cesecee ese ces 
Bldg. 120-ft. steel tower and 100,000-gal. tank................ 
Bias. 85539 6b. GAC, 3. WAVER DIDS cise o's oa 6 or6ie 4. s-00: ereloleeje's.os.e-s 
Furn., etc., pumps, metallic hose, valves, etc., Dept. Docks.... 


Bldg. W. W. system, inc. 4 miles 10, 8, 6 and 4-in. Cc. i. pipe; 50 
fire hydrants, 40 gate valves; 2 gas engines and triple power 
pumps, brick pumpine station, CC. <..6:. «<<. 0 6 6105.6.010.0.6 6's 


Furn. material and install. water works; 4 separate bids........ 
Bldg. new municipal water plant; wellsupply; cost, $100,000... 
Bldg. wood or metal roof on stand pipe.......... aS ae 
Bldg. reservoir, dam, etc., 2 contracts; $1,014,525 and $1,000,219. 
Bldg. system of water works and electric lights; also furn. c. i. 

pipe, two 500-gal. and one 200-gal. pumps, 70,000-gal. tank, 

TOO TE IGNOU) iso s:csc wv elean acne ens ese eiloieishay's lols wrateuaceuecsiets 
Furn. and erect. 12,000,000-gal. pumping engine; cost, $75,000. 
Bldg. 20,000,000-gal. reservoir, inc. 165,000 cu. yds. earth ex- 

cavation and embankment, 3,100 cu. yds. rein. concrete, etc. 


Constructing water main in portion of De Mers Ave............ 
Drilling 4-inch artesian well............... Sarge saialerecsrehaysrestere 
Furn. mat. and bldg. water system, inc. 70 x 35 x 12-ft. rein. 

concrete reservoir; 900 tons c. i. pipe, hydrants, etc.......... 


Constructing water works system, inc. 11 miles c. i. or other 
approved pipe, specials, etc.; stand pipe, 25 x 110 ft; laying 
all pipe lines; 2,000,000-gal. pumping units; steam gas pro- 
ducer or gasoline, and two or more artesian wells............ 

Bldg, tank and tower, water mains, etc., Indian School......... 

Constructing municipal filter plant; cost, $225,000............ 

Laying 4-ip.water pipe, etc., in 4 streets........ Dead ect te alee 

Supplying c. i. pipes, steel pipes, and Ludlow Water Hydrants. . 

Install, complete, 15,000,000-gal. pumping engine............. 

Constructing system of.water works for borough, inc. 1,000 tons 
c. i. pipe, 20 tons specials, 87 fire hydrants, 152 valves, and 
DUMMIES OT IIS BA VIRAD ss o:55 <e.< ico 0-4 00'0) 50 ole orsia O18 wis Cae couiasie'e 

Laying dis., etc., 37 miles 6 to 20-in. pipe, hydrants, etc.; ; 
and delivering same; furn. new water supply, 3 to 12,000,000 
gals. per day from wells or surface streamS..........0-+20005 


J. L. Darnell, City Engineer, 
M. R. Sherrerd, Chief Engineer. 
Edw. H. Cosgrove, Town Clerk. 


. Jas. F. Hovey, City Clerk. 


I. H. Dann, Boro. Secy. 

Mayor, Town of Hanover. 

Reynold Voit, Sec’y Bd. Pub. Serv. 

A. J. Ward, Com'r Highways. 

J. A. Jackson, City Clerk. 

Stanley Struble, Pres. Co. Com’'rs. 

Board of Public Service. 

E. D. Lash, Clk. Bd. Pub. Serv. 
ohn J. Hanberg, Com’r Pub, Wks. 
I, A. Spang, County Auditor, 

F.R. Strong, Village Clerk. 

A. S. Hughes, Clk. Bd. Pub. Serv. 

E. A. Sheets, Chm. St. Com'n. 

Capt. Ira L. Fredenhall, Q. M. 


. Clinton County Com’rs. 


Harry E. Johnson. 
Bascom Sykes, City Engineer 


J. ©. Carothers, City Clerk. 
W. J. Springborn, Pres. B. PS 
Henry Smith, Pres. Park Bd. 
Jos. W. Hunter, State Highwa 
Commissioner, Harrisburg. 
J. P. Dreitzel, Clk. London Twp. 
.C. Ely, Pres. Bd. Pub. Serv. 
). Lee Wardroper, Candler Bldg 
Wm. T. Richards, County Aud. 
A. W. Thomas, Clk. Bd. Pub. Ser, 


C. A. Stewart, Boro. Engineer. 
Clinton Gardner, Co. Auditor. 

Chas. A. Johnson, County Auditor 
G. F. Crozier, County Auditor. 
Pierre Garven, Mayor. 

State Highway Dept., Harrisburg 
J. F. Barlow, County Auditor. 


Hamilton Co. Agr. Soc., Wiggion: 
Block, Cincinnati. 
Oscar Kosche, Village Clerk. 


H.C, Gwin, Boro. Eng’r. 
W. J. Davies, City Clerk. 
Aug. Herrmann, Pres. Com. W.W. 
Board of Town Trustees. 


John J. Hanberg, Com’r Pub. Wks. 


Albert Leach, City Clerk. 

Wm. Barneck, City Eng’r. 

M. D. Stoner, City Engineer. 
Will Taylor, Village’ Recorder 
Allen N. Spooner, Com’r Docks 


F. W. Forness, Jr., Pres. Bd. Trus. 

A. S. Hughes, Clk. Bd.y Pub. Serv. 
Chas. M. Wallace, Mayor. 
Councilman Brown, Chm. Com. 

E. F. McClellen, Sec’y Water Bd. 
Fred’kiSkene, State Eng'r. 


C. H. McBrayer, City Clerk. = 
C. J. Poetsch, Chm. Bd. Pub. Wks. 


C. S. Wright, Chm. Water Com’n 
W. H. Alexander, City Auditor. 
H. W. Bethard, Sec'y Police Jury. 


E. S. Greening, Jr., Sec. W. W. Dist 
Ne Bao 60 2 es 


J. Morris Roberts, Mayor. 

Supt. Indian School. , 
W. M. Madden, Clk. Water Board 
R. W. Stoneman, Clk. Trus. P. A 
W. McQueen, City Clerk. 

H. B. Rice, Mayor. 


Wm. A. Smith, Chm. Water Com. 


Geo. K. Rose, Chm. Water Com 


Plans, specifications and estimate of mechanical filtration plant. A. T. Kniffin, Supt. W. 
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SEWERAGE 
Minnesota...... St. Paul.. | oy” CE ees ee Bldg. sewer in Cook and Bay streets, and Winslow avenue...... R. L. Gorman, Clk. Bd. Pub. Wks 
Pennsylvania... Dunmore....... Sept. a Berean iti ee Constructing sewers, Sec. N; cost, $6,500..................5. M., P. Mitchell, Engineer. 
Oklahoma..... Chickasha Sept. 2 30 p.m Bldg. 23,000 lin. ft. 8 in. clay pipe laterals; 48 manholes, 18 
flush tanks; plans by E. E. Colby, City Engr.............e00 Joe Dews, City Clerk. ’ 
Arkansas...... Newport... . ERs AO ae oo ees Constructing $40,000 sewer system..... Rh Pe oP BE ee eee we & Hill, Little Rock, Eng’rs. 
Mississippi . . Meridian........ Sept. 25..... sare Constructing the ‘Appers EEN CS A ae Pe er errr W. Wetmore, City Engineer. 
2) Carer Massillon....... Sept. 25, noon... Constructing sanitary sewers in six streets. .... Board of Public Service. 3 
TUSHIOIS.. < ..:. << « CCAR coo 0:0. AOD oc wicies oer Bldg. brick and tile sewer in portion of Law rence street. John J. Hanberg, Com'’r Pub. Wks. 
Iowa Fort Dodge..... Sept. 28, 5 p.m... Bldg. 200 ft. 10-in. c. i. pipe and 150 ft. 8-in. vit. pipe sewer ..... K. E. Beal, City Clerk. 
West Virginia .. Wallsburg....... Sept. 28, noon..... Bldg. 1,420 ft. 20-in. t. c. pipe, etc., 26th and 27th streets. E. A. Sheets, Chm. St. Com. 
Dist. of Col’bia. Washington..... Sept. 28, noon.... Re-bldg. portions Rock Creek and B street, ae sewer.. . Jay J. Morrow, Eng’r Com’r. 
2) Jackson......... Sept. 28, noon... . Bldg. 1.4 miles main sanitary sewer; estimate, $10,000. . oe Wes ‘Turner, Village Eng’r. 
New York..... West Point...... Sept. 29, noon.. Constricctine trice StOri SOWEN. «6c - ccs nec cnnesausewunawwes Quartermaster. 
CHO. oc es es Oxford.... Sept. 29, noon.... Bldg. sanitary sewers: 40,700 ft. 8-in., 7,000 ft. 10-in., 10,000 
: ft. 12-in., 3,500 ft. 15-in. pipe; 120 manholes, 29 lamp holes, 
29 flush tanks; exc., 11,410 lin. ft., under 5 ft.; 22,682 ft. 5-7 
ft.; 11,815 ft., 7-9 ft; 2,540 ft., 9-11 ft; 2,070 ft. 11-13 ft.; : 
: SIEGE: BSR ies ONGs oi deine ce ce Cet ae acek eden aeeueeee ends D. P. Beaton, Clerk of Council. 
OIG 525.0555: Cadiz.....:.... Sept. 29. Bldg. sewers, paving, etc., Main and College Sts., and Ramley rd. Village Clerk. 
Pennsylvania... Norristown. Sept. 30, 8 p. m. Bldg. sanitary sewers: 28,837 ft. 8-in., 2,425 ft. 10-in., 1,476 ft. bbe e! 
12-in., 11,000 ft. 8-in. laterals; 123 manholes, 34 flush tanks. S. Cameron Corson, Boro. Engr’. 
Pennsylvania... Danville. Sept. 30, noon...... Bldg. sewage disposal plant; also 6-ft. concrete main. Dr. H. B. Meredith, State Hosp. _ 
OMe: ¢ 3. Dayton. Oct 2... Bldg. storm water sewer in Findlay St., etc........ -..... W. A. Budroe, Clk. Bd. Pub. Serv. 
Kansas.... Lawrence Oet. 5.'5 D. m. Bldg. 6,000 ft. 12-in. vit. sanitary sewer, 4 manholes; ; also 1,500 , 
; ft. 15-in. comb. sewer, 2 manholes. . Holland Wheeler, City Engineer. 
Arkansas... Hope. Oct. 6 Furnish. material and ‘installing sanitary s sewer “system, inc. 
102,000 ft. 6-15-in. vit. pipe; disposal works, manholes, etc. J. A. Oraberg, Jr., Goodwyn Bldg., 
Memphis, Tenn., Eng’r. 
ORO ss-2 5. <i Corlett Oct. 6, noon. Constructing sewers in three streets......... H. W. Jantzen, Village Clerk. 
LOWAl so 35 eo cues Cherokee. Oct. 6,8p.m.. Bldg. 8-in. sanitary sewer in Block No. 1, Millard Add. . W. Shardlow, Jr., City Clerk. 
Oniex..¢... Oakley . Oct. 6, noon.... Bldg. sewer in Webster Ave., Clark St. and Madison Pike Oscar Kosche, Village Clerk. 
Ohio... .:. ‘Carthage. . Oct. 10, noon.... Constructing sewers, etc., in Hamilton Co. Fair Grounds. ... H. Lee Early, Pres. Bd. Agr. 
Qhio Logan. 7 a < See Bldg. sewers on North St. and Zanesville road................- F.C. Grove, Village Clerk. 
Oklahoma...... Chickasha...... Oct. 1, 2:30 p. m.-..<. Bldg, 5, 410 ft. 30 inc. brick or concrete pipe; 1,915 ft. 42-in. 
heel or concrete; 120 ft., 10-in vit. pipe; 16 manholes, 2 
catch basins; 20,000 cu. ys. excess back ‘fill; E. E. Colby, Ree 
Ctr is oiccccccccnccunccedwecadusacecaiesedequauansanaceens Joe Dews, City Clerk, 
Maryland.... Baltimore... Oct. 14, 11 a.m Constructing sewage disposal works; west low level interceptor, 
° force main sewer and force main; Sanitary Contract, Nos. 
30, 31, 32 and 33, as advertised Sept. 2 RS eet a J. Barry Mahool, Pres. Bd. Awards. 
Pennsylvania... Wilkes-Barre... Oct. 26, noon. Bldg. mile of circ. brick sewer; B. K. Finch, City Engineer. ... Fred H. Gates, City Clerk. 

- rkansas. Newport. Nov. 1 Constructing $40,000 sewage system. Lund & Hill, Little Rock, E ng "rs. 
icuador Guayaquil Dec. 1 Constructing sewerage system. Int. Bur. of Am. Rep., Wash’t’n, D. C 
BRIDGES 

Mississippi. . Meridian. . Sept. 25 Constructing the Eighth Street bridge.... sich W. T. Wetmore, City Engineer. 
Ohio Alliance. . DERG. 256 oto Bldg. culvert and retaining wall, Liberty and South streets. . . County Auditor, Canton. 
Ohio. Cincinnati. Sept. 25, noon. Bldg. bridge over So. Fork, Taylor’s Creek, Green twp.. Fred. Dreihs, County Clerk. 
Ohio Bera & Ae Svat Cleveland. Sept. 26, 11 a.m. Bldg. bridge abutments, report 2,031, Olmstead twp......... A. B. Lea, County Surveyor. 
Pennsylvania... Norristown.... SEP. 26.5 cine Constructing iron and concrete bridge over Stony Creek . Clerk, County Com’rs. , 
Indiana. . Terre Haute. Sept. 26, 11 a.m Bldg. bridge, culv ert and repairing bridge........ Nathan G. Wallace, Co. Auditor. 
Indiana. . South Bend. Sept. 28, 11 a.m Repairing Orphans’ Home bridge............. John W. Harbou, County Auditor. 
Ohio... .... Philo... Sept. 28, noon.... Bldg. concrete abutment at West end swing bridge . L. E. Brelsford, County Aud. 
2) 5 ee St. Clairsville Sept. 28, 1 p.m.. Bridge work tor Cousity :..:.- .. 1 cece cnceeens A. W. Beatty, County Auditor. 
Minnesota. Little Falls. Sept. 29, 1 p.m. Bldg. bridge over Crow Wing river, with plans, etc. ........ Wm. A. Butler, County Auditor. 
New Jersey Trenton Sept. 29.. oe Bldg. steel-concrete bridge, rein. concrete culvert, iron pipe 
CtilVert cmiel 2 RGRAININIES WIE oi 6c 05.5 eo op ee Rk ohemeweees W. Scott Taylor, Dir. Freeholders. 
Netcast. Sidney. Sept. 30, 11 a.m. Bldg. pile and stringer bridge over No. Platte river, near eieied # T. Doran, County Clerk. 
— Chicago..... sept. 20.60. 5 65: Exc. Sec. ao Shore Channel; also bridge work. ... LJ. Bryan, Clk. San. Dist. 
2): eee Ashland... Sept. 30, noon.... Bldg. W. Paulin bridge; 50 ft. steel super., stone ‘abut., etc.. C. W. Westov er,’Co. Aud 
3) apleanceememer Cleveland... Sept. 30, 11 a.m.. Bldg. poten rete bridge, also concrete culvert.. See RENEE A. B. Lea, County Surv eyor. 
New York..... Albany.... Oct 1, noon. . Bldg. 5 steel superstructures for highway bridges Betis ass F. C. Stevens, State Supt. Pub. Wks. 
\entucky Stanford...... Cee: Sonccde ss Bldg. iron or steel bridge, two 32-ft. spans, 16 ft. wide.......... G. B. Cooper, County Clerk. 
Ohio.......... Cmemnati. . Oct. 1, noon....... Improving Eighth St. viaduct: $1,000 check................. John J. Wenner, Clk. Bd. Pub. Ser. 
W ashington.. .. Colville..... Oct. 2,10a.m..... Bridging, grading, etc., State Road No. 2, Stevens County...... State Highway Bd., Olympia. 
Ohio... - .... Cleveland.. Oct. 3, tia.m... Bridge work for County; WCE ING AUD oc 46 4's 4 dad 4 90/4 50 A. B. Lea, County Surveyor. 
Oklahoma...... Pawhuska.. Oct i, eta eye Bidg. 7 hwy. bridges; any material; also piers , etc.. W. M. Sloan, County Clerk. 
6) Or Toledo..... Oct 5,10 a.m.. Bldg. abutments for 2 bridges; repairing bridge. . ...... L.B. Bailey, Chm. Co. Comrs. 
Oklahoma.. .. Pawhuska Oct 5S, 3 pm... Bidg. 7 highway bridges... ... .... 200+ eececcesecccsceccee: W. M. Sloan, County Clerk. 
exes... ..5 3: Austin..... Oct. 5, noon.... Bldg. rein. concrete bridge of most modern type, 940 ft. long, 
Oklahoma..... Chickasha. Oct, 5, noon. ...... Bldg. 20 bridges, about 1,327 lin.feet bridging ont substructure 
and 718 lin. ft. pile approach.. seeeeeeseeee J.D, Lindsay, County Clerk. 
30 ft. roadway, two 5-ft. walks; ‘cost, $200, TR eee Mp John W. Hornsby, County Judge. 
Intario. L’Original Oct 6, DOOR... sc Bldg. 115-ft. iron span; also concrete or stone work............. Abbott Johnson, County Clerk. 
PibWiONS. 5. /0a Ottawa.... Oct 6, 7 p.m... Bldg. sub and superstructure of Illinois river bridge... . James F. Farrell, Mayor. 
California. Stockton.... Oct ae Bldg. Hunt bridge, $9,000; Paradise Cut bridge, $17, 000. F. E. Quail, County Engineer. 
Indiana.. Elkhart.. Oct 6, 9:30 a.m.... Bldg. steel leg bridge, 16-ft. roadw ay, 16-ft. span, Union tw D.. County Auditor. 
Minnesota. . : Two Harbors. . Oct. 6, 10 a.m.. Bldg. 80-ft. span steel bridge over Saal giver: $4.500........ John P. Paulson, County Auditor 
Dist. of Col’ bia. Washington..... Oct &, 11 a.m Bldg. single-leaf railway rolling lift bridge at navy yard........ ® C. Hollyday, Navy Dept. 
<ansas........ Manhattan...... Oct C eta ted ae Bldg. 60, 70 and 100-ft. bridges, 2 plank floors; one, concrete.... Geo. H. Hunge rford, County Clerk. 
56 ger Oren Cincinnati. . Oct S NOON «ss ass Construc ting bridge for County; Spec. 1 CY ¢. Se Oe eee Stanley Struble, Pres. Co. Com’rs. 
/hio Cincinnati Oct. 12, noon.... Bldg. super. viaduct from 8th to 3rd St. for FaUWAY.. .: ... Cinc. So. Ry., Ingalls Bldg. 
LIGHTING AND ELECTRICITY 
Jhio. Portsmouth... Sept. 24, noon.... Lighting streets, alleys, etc., for 3,6 or 10 years... M. W. McMahon, Clk. B. P. S. 
llinois. . . . Chicago. .... Sept. 24. oo cc canes Furn. and installing elec tric machine ry and turbine w aterwheel. I. J. Bryan, Clk. Bd. Trus. San. Dist 
Dist. of Col’ bia. Washington. Sept. 24.. Furn. dynamos for Isthmian CanalCom.................. Capt. F.C. Boggs, U.S. Army. 
IER 5 fears a 2 Hartley... .... Sept. 24. Installing electric light plant, inc. gas producer, gas engine, dy- 
>. namos, switch board, storage battery and pole lines. . E. B. Rich, Ft. Dodge, Engineer. 
NON cd Minerva.... Sept. 24, 7 p.m...... Furn. 150h.p. boiler, 150 Ibs. steam pressure for light plant.. L. E. Weber, Sec’y Bd. Pub. Serv. 
ntario........ Toronto. : Sept. 28, 6 p.m.... Installing transformer equipment. sath corse eeva ath aie e Baa Adam Beck, Hydro. Elec. Pwr. Com. 
lanitoba...... Boissevain..... Sept. 28, noon.. Furn. electric light plant and alle quipment; gas producer plant 
1 or steam plant as alternative... Pi A Ee tee G. C. Smith, Town Clerk. 
Visconsin...... Cashton. ClO hers ee Constructing $10,000 electric light plant.. eee COE EEE S. G. Reque, Westby, Eng’r. 
.ansas........ Kiowa... Oct. 2,5 p.m...... Constructing electric light and water sy stem; also generator 
: switch-board, motor transformers and are lamp, OC Re Burns & McDonnell,K.C.,Mo.,Engrs. 
srit. Columbia.. Victoria OG Svein xs Supply and install elec. equip.; also steam driv. pump equip.... W. W. Northcott, City Pur. Agent. 
orto Rico..... Ponce Oat. 25.66 Constructing electric light plant; approx. surface, 134 hectares, 
length of sts., 34 kilo.; approx. $18,000 to $25, 000, 70 arc 
lights, 6 amp.; 20 incan., 187 watts; 300 of 32 c.p., 100 
18 c.p., 1,500 to 2,000 kilo. for pub. bldgs. Blass C. Silva, City Engineer. 
ew York... Oneonta. Oct. 20,8 pim...... Lighting sts., 100 arc lights, 2,000 nominal candle- power, ‘to 
burn all night, 5 years or 2 1-2 years from March 1, 1909 Henry D. McLawry, Village Clerk. 
MISCELLANEOUS 
Jist. of Col’bia. Washington. SIC RA 2 ala al aut Furn. hose for Isthmian Canal Commission. ............... .. Capt. F.C. Boggs, U.S. Army. 
yew MOSION. 3". <: Buffalo...... So ae 7 Sen eer er Coal and ash handling equipment for pumping station.......... F.G. Ward, Com’r Pub. Wks. 
laryland...... Baltimore..... Sept. 25, 11 a.m... Competitive designs eT eNO ee ee Fe rrr eee .. Edw. D. Preston, Insp. of Bldgs. 
list. of Col’bia. Washingtcn..... Sept. 28, 10:30 a.m... Elec. indus. ry., inc. 15,600 ft. track, 12 elec. locos., 24 cars...... Purchasing Of., Isth. Canal Comn’. 
vennsylvania. . © MOM Lacc<sees WONG. GONos cia te ced Grading 4 1-2 miles railw ay tine=. SO,000 Ch. VOR « « «0.56 6 cc sens L. C. Mayer, Ch. Engr., York Ry. Co. 
‘ew York..... Brooklyn...... SO AO ors wee Furnishing material and constructing gates, inclosing wheel pit 
; for Gowanus flushing tunnel in Boro................0.0005. Bird S. Coler, Boro. Pres. 
\rkanssa.... Harrisburg....... Oct: S.scicecccecs Plans; ete; for Boone County Court Howe~..2-. .. 60.5%. -cae J. B Curnats, KR. FP: BD: Ne: 2. 
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STREET IMPROVEMENTS 


Anniston, Ala.—Plans are under consid- 
eration for the construction of a great 
boulevard and public highway throughout 
the county.—Address Chas. W. Thatcher. 

Pine Bluff, Ark.—Council has been pre- 
sented a petition asking it to create a 
new improvement district to be known as 
Paving District No. 25. 

Los Angeles, Cal.—A survey has been 
started for first great boulevard to be 
—, extending from this city to Long 

eacn, 

Oakland, Cal.—The Mayor has approved 
ordinance providing for an appropriation of 
ate for resurfacing a portion of East 12th 
street. 

San Diego, Cal.—Survey has been com- 
pleted for new coast route boulevard to be 
over sixty miles in length and to be con- 
—— and completed as soon as pos- 
sible. 

Property owners have filed protests 
against proposed paving of K _ street be- 
tween Sixth and Sixteenth streets. 

San Francisco, Cal.—It is recommended 
that funds be placed at the disposal of the 
Finance. Commitee of Council to be used 
for the repaving of Kearny street. 

Santa Barbara, Cal.—The County Super- 
visors will expend $1,265,000 in improving 
county roads.—Address County Auditor. 

Washington, D. C.—The Commissioners 
have an order directing the resurfacing of 
Riggs road from Rock Creek Church road 
to the district line. 

Gainesville, Fla.—Plans are under way 
for improving the roads in this section; 
the people in the Newberry precinct are 
particularly interested. 

Albany, Ga.—The Commissioners of 
Roads and Revenues of Doherty County 
will improve roads; $30,000 fund is avail- 
able for commencing work at once. 

Atlanta, Ga.—President Asa G. Candler 
of the Chamber of Commerce is interested 
in the good roads movement. 

Brunswick, Ga.—An election will be held 
September 26 to decide the question of is- 
suing $175,000 in bonds for improving water 
works, sewers and streets. 

Valdosta, Ga.—Council has authorized 
the Street Committee to proceed at once 
to macadamize Patterson street, north, 
Hill avenue, Central avenue, and Ashley 
street; work will shortly begin. 

East St. Louis, I1l.—Council has passed 
an ordinance for the improvement of 26th 
street at a cost of $25,900. 

Lincoln, Itil.—Council granted permission 
to pave Kickapoo street from the north 
line of Broadway to the north line of 
Pekin street with a brick block pavement 
on a concrete foundation; the petition was 
signed by Morris Emmerson, the Scully 
interests, Leonard Miller, Mary C. Hill for 
Hanger Bros., D. H. Harts, Sr., J. . 
Collins, E. W. Bates and Sarah Ratekin. 

Moline, Ill.—The Board of Local Improve- 
ments met to decide upon the Eighteenth 
and Nineteenth street and First avenue 
paving improvement and after listening to 
the objections of property holders decided 
to hold its decision temporarily; the ob- 
jection is not against the improvement as 
much as it is against certain parts of it, 
the residents wanting several alterations 
made in the specifications. 

Quincy, Ill—The Board of Local 
provements has passed _ resolution 
the paving of Kentucky street from 
to 18th streets. 

Anderson, tInd.—It is probable’ that 
Council will pass favorably on the peti- 
tions presented for paving of streets lead- 


Im- 
for 
12th 


ing into the city with brick; petition to 
pave West Eighth street is being con- 
sidered. 

Indianapolis, Ind.—The Board of Public 


Works will receive bids for improving cer- 
tain streets by paving with asphalt, brick, 
stone or wooden block; address Clerk of 
the Board of Public Works.—Blaine H. 
Miller, City Engineer. 

Logansport, Ind.—Voters from Eel Town- 
ship have petitioned Council for the paving 
of the road out past Spencer Park. 

Muncie, Ind.—Council has adopted reso- 
lutions granting the consent of the city 
to the improvement of certain streets by 
the County Commissioners; the paving is 
to be done at the expense of the township. 

New Albany, Ind.—Petition has been 
presented to Board of Public Works ask- 
ing for the improvement of East Fifth 
street from Elm street to Culbertson ave- 
nue with vitrified brick; a petition was 
also presented asking for repairs to pave- 
ment on Chartres street. 


Portland, Ind.—The Commissioners of 
Jay County will soon ask for bids for the 
construction of the Gardner Gravel Road 


between Jackson and Penn Townships. 
Valparaiso, 
terested in a 
throughout 
Vincennes, 
throughout 
vor of 


are in- 
roads 


citizens 
for good 


ind.—The 

project 
this section. 
Ind. — That the _ people 
the county are heartily in fa- 
roads was demonstrated by 


gravel 
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the election in Harrison Township, when 
the proposition for the making of five 
gravel roads was carried in each of the four 
precincts by a majority of three to one; 
the township has up to the present been 
without hard roads; the viewers of the 
township decided to build seventeen miles 
of gravel road which were voted on as 
follows: 

Road No. 1, the Vincennes Monroe Coun- 
ty road, ten miles to be improved, seven 
and a half miles from Monroe City to the 
Palmyra Township line and two and a half 
miles on the Petersburg end from White 
river at Stork’s ferry toward Monroe 
City. No. 2, the Vincennes and Lower 
Petersburg road, two and a half miles from 
near the Jenkins school house to a point 
near the Herman church. No. 3, the Vin- 
cennes White river, or Main street road, 
one and three-quarters miles. No. 4, the 
Pond Creek, one and three-quarters miles. 
No. 5, the Monroe City and Wheatland 
road, one and an eighth miles long. 

Viewers filed supplemental report with 
the County Commissioners in gravel road 
petition of Martin Wampler. et al.; same 
was approved and the Auditior was or- 
dered to give notice to contractors for 
October term; road petition of E. G. Pur- 
cell et al., amended report of viewers was 
presented; in the gravel road petition of 
August Herman et al. petitioners filed 
confirmed copy of Common Council of City 
of Vincennes. consenting to making im- 
provements petitioned for and report of en- 
gineers and viewers approved and Auditor 
ordered to give notice to coniractors; in 
the gravel road petition of H. D. Hinkle 
et al. reviewers filed report which was con- 
tinued until the October term; C. B. Kes- 
singer et al. presented a petition for gravel 
road, and made proof of posting and mail- 
ing. 

The Board of Works has adopted a reso- 
lution calling for the improvement of Syc- 
amore street from Schley street to the 
Terre Haute road by putting down con- 
crete sidewalk and stone curbing on both 
sides of the street. 

Davenport, la.—Plans are under way to 
construct a highway from Kirkwood boule- 
vard at Bridge avenue to Camp McClellan. 


-The cost will amount to considerable, as it 


will take a large quantity of dirt to fill 
the ravine. 

Mason City, ta.—Improvements to roads 
and parks in this city are being discussed. 
Mayor McConlogue is interested. 

Topeka, Kan.—Plans are being made for 
circulating a petition for the repaving ov: 
West Eighth street. 

Wellington, Kan.—Council has adopted a 
resolution for the paving with vitrified 
brick of Washington avenue, a distance 
of ten blocks. 

Lexington, Ky.—In addition to ordinances 
ordering the construction of concrete walks 
on different streets in the fire limits, one 
also passed the Board of Aldermen provid- 
ing for the construction of similar walks on 
certain portions of Constitution and Short 
street and Walton avenue for the purpose 
of testing the powers of the Council to 
compel the construction of the walks out- 
side of the fire limits. 

New Orleans, La.—Captain Hardee, City 
Engineer. is making ready for the work 
incidental to the paving of a number 
of streets, and Council has already passed 


upon the specifications providing for the 
paving of thirty-four separate pieces of 


pavement; all the paving petitions carry 
instructions to the City Engineer to pre- 
pare plans, ete., and the Comptroller to 
advertise for bids for paving, and the first 
batch is in the hands of the City En- 
gineer, who will send a batch every now 
and then, so that there may be no crowd- 
ing of paving measures. It will be neces- 
sary for the Engineer to have copies of 
the specifications for the various pave- 
ments to be bid upon, and these are now 
being prenared. The purpose of the Engi- 
neering Department will be to have tne 
paving contracts spread out: they will take 
all sorts of range, including asphalt, chert. 
gravel, small and large block. vitrified 
brick, graniteoid. in fact. any and all kinds 
of pavement; the Comptroller will be ad- 
vertising shortly and new paving be in- 
augurated in a month or so. 

St. Franciscille, La.—Plans are under 
way for a model road to be constructed 
soon in this section between Jackson, La., 
and McManus Station. 

Sulphur, La.—S. M. Lyons is interestea 
in plans which are under way for exten- 


sions and improvements to be made to 
the roads and highways throughout this 
section. 

Baltimore, Md.—Contracts are to be 


awarded soon by the State Roads Commis- 
sion, T. C.. Bowerman. Union Trust Build- 
ing. for new State highway, on the Den- 
ton-Greensboro road and along the Lewis 
Trice road between American Corners and 
Federalsburg. 

The Board of Public Improvements has 
approved ordinance for paving of Dauphin 
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street between Eutaw place and Linden 
street and Wilson street between Park 
avenue and Bolton street. 

Specifications for paving Fourth avenue, 
between Roland and Chestnut avenues, 
have been approved by the Board of Works. 
Bituminous concrete, the new material 
which was recently inspected by Mayor 
Mahool, City Register Thomas and City 
Comptroller Hooper, is put in competition 
with sheet asphalt, asphalt blocks, bitu- 
lithic and vitrified brick. 

Councilman Binswanger’s ordinance ap- 
propriating $10,000 for the paving of Dol- 
phin street, between Eutaw Place and Lin- 
den avenue, and Wilson street, between 
Park avenue and Bolton street, has been 
approved by the Board of Public Improve- 
ments; the money is to be taken from 
the tax levy for 1909. 

Auburn, Mass.—Plans are under way for 
ae and repairing the State highway 
1ere. 

Danvers, Mass.—The question of raising 
funds as soon as possible for improvements 
to roads and highways is being discussed; 
Surveyor Roberts of this place is interested. 

Turners Falis, Mass.—At a special town 
meeting plans were discussed for improve- 
ments to highways. 

Laurium, Mich.—The Village Council is 
considering the matter of paving Third 
street from Hecla street to Boundary strect 
with granitoid. 

Mason, Mich.—Plans and_ specifications 
have been prepared for the paving of Main 
and Ash streets with brick. 

Minneapolis, Minn.—The State Highway 
Commission recently discussed plans for 
new Belle Plaine highway; $30,000 is to 
be appropriated for this purpose. 

Virginia, Minn.—The plans and specifica- 
tions for cement sidewalks around the pub- 
lic library building prepared by the City 
Engineer were accepted by the Council and 
the City Clerk was instructed to advertise 
for bids for construction of the walks. 

Greenville, Miss.—The issuing of $100,000 
bonds for road improvements in Washing- 
ton County is contemplated. 

St. Louis, Mo.—Plans are under way for 
improving the streets and roads throughout 
this city and vicinity.—W. B. Dryden, Sec- 
retary Board of Public Improvements. 

Butte, Mont.—Resolutions were passed for 
paving Iren street from Wyoming to Utah 
and Aluminum from Utah to Arizona, 
and grading Excelsior from Antimony to 
Waukesha. tesolutions were introduced 
for a change of grade on West Silver. 
to establish a grade on Broadway at the 
corner of Henry, to annul the _ ordi- 
nance opening Park alley from Dakota to 
Wyoming. Bids were ordered on grading 
Woolman from Emmet to Henry and Sil- 
ver from Crystal to Excelsior. 

Omaha, Neb.—The question of improve- 
ments and extensions to roads in this city 
and improvements to North Central Boule- 
vard are being discussed. 

Newport, N. H.—The City Clerk has been 
instructed to call a special meeting to dis- 
cuss appropriations for improvements to 
streets and highways. 

Asbury Park, N. J.—The question of con- 
structing a handsome new ocean boulevar« 
from Atlantic Highlands to Cape May is 
being discussed; Frank Appleby is at the 
head of the project. 

Bayonne, N. J.—An ordinance has passed 
Council for the improvement of 14th street, 
from the Boulevard to Avenue BE, with 
“Blome Company Granitoid Concrete 
Blocked Pavement’’ instead of asphalt as 
heretofore petitioned.—Pierre P. Garven, 
Mayor; W. C. Hamilton, City Clerk. 

Caldwell, N. J.—A resolution has been 
passed by the Board of Freeholders author- 
izing the grading and paving with telford 
of Hill street, between Central avenue and 
Green Brook avenue, North Caldwell and 
Caldwell, and of Green Brook avenue )he- 
tween the Caldwell Township line and Pier 
lane. 

Camden, N. J.—Council has passed ordi- 
nances for the paving of Liberty street 
from Tenth street to Mount Ephraim ave- 
nue, with sheet asphaltum on a concrete 
foundation, and Westfield avenue, from 
Twenty-sixth street to Twenty-seventh 
street, by paving from curb to curb with 
bitulithic pavement laid under the patents 
of Warren Brothers Company of a thick- 
ness of two inches after compression laia on 
a four-inch concrete foundation with two 
rows of granite block stretchers laid along 
the outside, and one row of granite block 
stretchers laid along the inside of each rail 
of the street railway tracks on said street. 
—Chas. S. Wolverton, President of City 
Cauncil; I. V. Bradley, Clerk. 

Jersey City, N. J.—The Finance Board 
has concurred in specifications calling for a 
wooden block pavement for Bergen avenue 
from Myrile to Communipaw avenue; the 
cost will be about $53,078. 

Newark, N. J.—The Board of Public 
Works has instructed Engineer M. R. Sher- 
rerd to advertise for bids for wood block 
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pavement for South Fourteenth street, be- 
tween Central avenue and Orange street. 

Perth Amboy, _N. J.—Resolutions were 
adopted for grading or establishing grade 
on the following streets: Penn, from Hall 
avenue to Eagle avenue; Mary street, from 
Harrington street north to the end of the 
street; Kennedy street, from Elizabeth 
street to Alpine cemtery; Harrington 
street, from Hanson avenue to Alpine ceme- 
tery; Kamm street, from Hanson avenue 
to Mary street; and Paterson street, from 
Madison avenue to Brighton avenue. 

The ordinance requiring property-owners 
to pave and curb, or repair, sidewalks, 
when necessary, was passed on second and 
third readings; if the owners fail to com- 
ply. the city will have the work done and 
charge it up to the property owners. 

Washington, J.—Improvements are 

soon to be made to the roads and high- 
ways in this section. 
West Hoboken, N. J.—Councilman Mce- 
Carty has approved plans and specifications 
for the improvement of Angelique street, 
between Clinton avenue and Hudson Bou- 
levard, and it was decided to advertise for 
bids; petition has been granted for the im- 
provement of Malone street, between Cen- 
tral avenue and Hudson Boulevard. 

Binghamton, N. Y.—Clerk Bonnell of the 
Board of Supervisors has received from 
State Engineer Skene a letter accompanied 
by plans and specifications for the build- 
ing of the Kirkwood river road, which will 
extend for a distance of 7.79 miles from the 
State line near Riverside to the intersec- 
tion of the proposed State line and the 
present improved State Hospital road. The 
total estimated cost of improvement is 
$99,250, of which the State pays 54 per 
cent., or $53,595; the County of Broome 
pays 35 per cent., or $34,737.50, and the 
town of Kirkwood 11 per cent., or $10,917.50 

Buffalo, N. Y.—The Supervisors’ Gooa 
Roads Committee recently discussed plans 
for improvements to roads. 

Council has voted to repave West Swan 
street. 

The Park Commissioners are considering 
the repaving of Richmond avenue with 
macadam instead of asphalt. 

_ Geneva, N. Y¥.—The paving of Elm and 
Colt streets will not be started until spring. 

Herkimer, N. Y.—The village will issue 
bonds to secure funds with which to pave 
«a number of streets. 

Mayville, N. Y.—Surveyors from. the 
State Engineer’s office have about com- 
pleted surveys for construction of seventy- 
five miles of macadam road in Chautauqua 
County, leading from this town to James- 
town, on the east side of Chautauqua lake. 

Middletown, N. Y.—Plans are being dis- 
cussed for new highway to be constructed 
through this city. 

Norwich, N. Y.—The new South New 
Berlin State road which ends at the Rex- 
ford street bridge and the North Norwich 
State road which ends at the corporation 
line and North Broad street, are to be 
connected by a State road through this 
section, 

Rochester, N. Y.—Council has passed or- 

dinance for constructing asphalt or other 
pavement with Medina stone curb on 
Westminster road, to cost $11,000; brick 
asphalt or other facing, etc., Meny street, 
$8,800; gravel, etc., Geyer street, $2,000; 
Medina block, stone, etc., Aqueduct street, 
$1,100; trap rock paving, ete., Unon street; 
resurfacing with trap rock, Goodman street, 
$5,000, and Oxford street, $3,500; widening 
Culver road, $1,000; repairing gutters, Alex- 
ander street, $1,000; cement walks, Ho- 
bart street, $900, and Orange street, $700. 
Council has received the following esti- 
mates: Miller street opening, $100; Culver 
road widening, $1,000; Alexander street re- 
pairs to pavement, $1,000; Westminster 
road pavement, $11,000; Goodman street re- 
surfacing pavement, $5,000; Alexander 
street pavement, $14,500; Hobart street, 
cement walks, $900; Plymouth  ave- 
nue resurfacing pavement, $40,000; Engel 
Place opening and extension, $1,000; Home 
Place opening and extension, $2,000.—E. A. 
Fisher, City Engineer. 

Petitions for asphalt pavement, sewer 
and conduits on Alexander street from 
Main street east to Champeney Terrace; 
ior cement walk on west side of Hobart 
street, from West avenue to Chili avenue, 
ind for cement walk 200 feet south, on 
both sides of Walter Park, have been re- 
erred to the City Engineer to prepare or- 
dinances.—William Ward, City Clerk. 

Schenectady, N. Y.—Council has adopted 
‘n ordinance for grading, curbing and 
paving Emmett street. 

_ Waterford, N. Y.—Village Trustees have 
ceeided to pave Third street. 

Willsboro, N. .Y.—Plans are well under 
vay for new highway between Willsboro 
tation to the Reber road. 

Grand Forks, N. D.—Council has decided 
‘hat the sidewalks condemned in district 
No. 1 some time ago will have to go at 
mee and the Sidewalk Committee was in- 
structed to go ahead and see that the old 





plank walks are torn up and cement walks 
installed; if the property owners fail to do 
this, the city will take a hand and have the 
walks torn up and cement walks installed; 
the plan is to have one complete chain or 
cement sidewalks throughout the business 
district of East Grand Forks. 

Jamestown, N. D.—An ordinance has 
been passed requiring the construction of 
cement walks on several streets. 

Akron, 0.—Council has passed resolutions 
for grading, stone curbing and paving with 
brick on sand base and tar filler, Swutzer 
avenue from South street to Stanton ave- 
nue, and Quarry street from High street to 
Broadway, and stone paving, etc., Quarry 
street from Main to High street, and pav- 
ing, etc., Crosby street from Beck avenue 
to Portage Path and Hyde avenue from 
Crosby street to Exchange street; also to 
narrow Russell avenue and to establish 
grade on Turner street and Fairview and 
Conger avenues.—W. T. Sawyer, Mayor. 

Alliance, O.—An ordinance has been 
passed by Council for the improvement ot 
East Main street from Mechanic to the 
east end of the street; this is a repaving 
job which is to be 48 feet wide and of vitri- 
fied block or brick. 

Cincinnati, O.—Motions were submitted 
to Council and referred as follows: Direct- 
ing the Chief Engineer to prepare and 
transmit to Council an approximate esti- 
mate of the cost of improving McLean ave- 
nue, from Western avenue to Harrisun 
avenue, with wood blocks or bitulithic; 
Linden street, from Carll street to Pulte 
street, with bowlders; Kerper avenue, 
from Melbourne avenue to Ridgway street, 
with macadam—the gutters to be paved 
with brick; Clifton avenue, from McMil- 
lan street to Ludlow avenue, with wood 
blocks or  bitulithic—the grade of this 
street is to be changed. 

Ordinances were passed: To proceed with 
the improvement of Harrison avenue, from 
Fischer’s west line to the west corporation 
line; Ludlow avenue, from Clifton avenue 
to Evans place. 

The Board of Public Service submitted a 
statement showing the cost of improving 
certain streets, as follows: Opera place, 
from the east line of Elm street to a 
point 180 feet west of Vine street, except- 
ing the intersection of Race street, by re- 
surfacing with asphalt, $2,130.55; Kemper 
lane, from Yale avenue to the south end 
of the present asphalt improvement, with 
asphalt, $13,067.65; Cutter street, from 
Sixth street to Wade street, with asphalt, 
$40,199.37; Berlin street, from the south line 
of Hopkins street to the north line of 
Smith street, with brick, $11,670.83. 

Ordinance introduced by Mr. Schueler 
was passed providing for a bond issue of 
$36,000, the proceeds of which are to be 
used to defray the cost of repairing twenty- 
five streets, including Eastern, Spring 
Grove and East Auburn avenues. 

Ordinance has been introduced in Council 
for the improvement of Storrs street, from 
Neave street to Burns street, by the pav- 
ing of the roadway with wooden blocks. 

Cleveland, O.—Sixty owners of property 
abutting on South Woodland road in Orange 
Cfownship signed a petiton asking that the 
highway be paved with brick, the petition 
being presented to the County Commission- 
ers; A. B. Lea, County Engineer, was 
asked by the Commissioners to furnish an 
estimate as to the probable cost; the stretch 
of road to be paved is about six miles in 
length. 

Dayton, O.—Plans and estimates sub- 
mitted to the Servers give the estimate 
for the paving of Clegg lane, from Lafay- 
ette to Second streets, with cement, at 
$1,100. brick, $1,430, and asphalt, $1,615. 

Fostoria, O.—The large sewer on Colum 
bus avenue has been completed, and as 
soon as possible the laying of the crushed 
stone for macadamizing this avenue will 
be started. 

Guernsey, 0.—The Guernsey County Com- 
missioners have asked the township ana 
city to share the expense of the proposed 
macadamized road to Northwood. 

Hamilton, O.—Council has decided to is- 
sue $25,000 4 per cent. semi-annual 20-year 
bonds for repaving existing streets; also 
to proceed with the repaving with sheet 
asphalt of Third street, from High to Lud- 
low street, and High sireet, from the UL., 
H. & D. Railroad at Fourth street to 
the High and Main street bridge; also to 
pave with asphalt brick, bitulithic or 
bituminous macadam Wood street, from 
Fifth street to Monument avenue, also to 
issue $4,195.86 bonds to pay the cost and 
expense of improving North E street, from 
Millville avenue to Elvin avenue, by grad- 
ing, graveling, curbing and guttering, and 
paving the sidewalks with cement.—Thad 
Straub, Mayor. 

Ironton, O.—The City Clerk read a report 
of the estimated cost of grading Fourth 
street, between Pine and Hepler streets, 
and Sixth street, between Oak and Mas- 
tin avenue, showing the estimated costs 
of the former to be $930, of the latter 
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$330, or a total of $1,260; the report was 
referred to the Street Committee, with in- 
structions to bring in a resolution to appro- 
priate the necessary money and authorize 
the Board of Public Service to proceed 
with the work when a profile of the work 
is prepared by the City Engineer. 

Lorain, O.—Council has authorized the 
Street Committee to improve Milan street, 
near the West corporation line by mac- 
adamizing it with limestone, and $500 has 
been voted toward the work. — 

Martin’s Ferry, O.—Council has passed 
an ordinance for the improvement of Hick- 
ory street, from Seventh street to Tenth 
street, by paving the roadway with hard- 
burned paving brick or block. : : 

Sandusky, O.—The Board of Public Ser- 
vice has granted permission to M. R. Dickey 
representing the Asphalt Block Paving 
Company, of Toledo, to lay some of his 
material at the intersection of Columbus 
avenue and Washington Row for a test. 

Wooster, O.—Bids will be received Oct. 
1 for the purchase of $6,400 and $7,000 4% 
per cent. paving bonds; also $12,000 4 per 
cent. 20-year refunding bonds.—J. B. Miner, 
City Auditor. 

Muskogee, Okla.—The Mayor and Coun- 
cil are discussing the most desirable meth- 
od of paving the streets; $500,000 will be 
expended.—Leo Burnett, Mayor. 

Altoona, Pa.—Application will soon be 
made to the State Highways Department by 
the Board of Road Supervisors of Logan 
Township for a new strip of road from 
the northwestern boundary line of Altoona 
on Washington avenue to the foot of Buck- 
horn Hill, a distance of 2% miles. : 

Bethlehem, Pa.—Plans are under way tor 
securing a new 70-foot boulevard between 
this city and Allentown; among those in- 
terested are G. Miner Dodson, of this place, 
and Joseph F. Gorman, of Allentown. 

Danville, Pa.—A proposition is being con- 
sidered by the Borough Council to pave 
East Front street; the kind of material 
has not been decided upon. ; 

Dunmore, Pa.—The Borough Council has 
passed an ordinance for the paving of 
Blakely «street. 

Milford, Pa.—Contracts will soon be 
awarded for constructing new roads in 
Pike County, Lehman Township and Green 
Township. 

Scranton, Pa.—The Board of Pubiic 
Works has plans under way for paving all 
streets in the heart of the city, including 
Ridge row, Webster street, Pine street, 
Platt place, Bogert place and Dix street. 

Shamokin, Pa.—Better roads are desired 
in this section; among those interested are 
the people of Montour, Lycoming, Union, 
Northumberland and Snyder counties. 

Shamokin, Pa.—Taxpayers at next elec- 
tion will vote on the question of borough 
borrowing $55,000 for street paving pur- 
poses. 

Warren, R. !.—The taxpayers have ap- 
propriated a total of $2,700 for new high- 
way work and improvements on the town 
building; the most important item of ex- 
penditure was the sum of $2,000 to the 
State Board of Public Roads for making 
a macadam improvement to the full width 
of Main stret, from South Main to Kelley’s 
bridge. 

Chattanooga, Tenn.—Contracts are soon 
to be awarded by S. B. Cook, Chairman 
of the Park Commissioners, for the con- 
struction of a new road proposed through 
Jackson Park. é 

Salt Lake City, Utah.—The Council Engi- 
neering Committee recommends that the 
Board of Public Works be instructed to 
advertise at once for bids for the paving 
of State street, from Seventh to Ninth 
South streets; the paving on Main street 
now runs to Ninth South, and it is ex- 
pected to pave Eighth and Ninth South 
streets, between Main and State streets 
next year. 

Alexandria, Va.—A movement having for 
its object the improvement of the upper end 
of King street, from the corporate limits 
on the west to the new union passenger 
railway station, is assuming more definite 
shape, and it is regarded as a foregone 
conclusion that it will be only a compara- 
tively short while before that thoroughfare 
on the west to the depot is paved. Mem- 
bers of the Board of County Supervisors, 
together with city and railroad officials, 
recently held a meeting at Spring Park 
and it was decided to have the County Sur- 
veyor draw plans for the work, provided 
the Washington-Southern and Washington, 
Alexandria and Mount Vernon electric Rail- 
way companies bear their proportionate 
share of the expense; the question of wid- 
ening the bridge at what is known as 
Hooff’s run was deferred; it is proposed 
to make it 60 feet wide; it is estimated 
by Engineers that the total cost of the 
proposed improvements will be something 
tike $18,000, 

Big Stone Gap, Va.—A movement is on 
foot to improve the roads in Southwest 
Virginia, particularly throughout Wise 
County; work is to be commenced as soon 
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as possible; a $100,000 bond issue is pro- 
posed. 

Catalpa, Va.—Bonds, $30,000, have been 


sold for the construction of macadam roads 
in Catalpa Township, Catalpa County. 

Culpeper, Va.—Plans are under way for 
laying about ten miles of macadam in 
Catalpa, this township; bonds for this pur- 
pose have been issued. : : 

Bellingham, Wash.—The City Engineer 
has estimated the cost of grading and grav- 
eling Lake street at $17,132. : 

Seattle, Wash.—R. H. Thomson, City En- 
gineer, estimates the cost of street im- 
provements as follows: Concrete walks on 
East Olive street and Eastlake avenue, $16,- 
650; filling and roadway of Spokane ave- 
nue, $276,770, and filling Newton street, 
$11,000. 

Tacoma, Wash.—Plans and specifications 
have been filed in the office of the Com- 
missioner of Public Works for grading and 
cement sidewalks in Local Improvement 
District No. 653, estimate $4,847; in No. 394, 
estimate $4,478; in No. 629, estimate $11,976; 
for grading and paving with asphalt No. 
409, estimate $18,457; for grading and pav- 
ing with sandstone blocks in No. 408, esti- 
mate $71,948; for grading and laying cement 
sidewalks in No. 600; estimate $23,366, and 
for grading and laying wooden sidewalks 
in No. 628, estimate $19,782; bids will be 
received about October 1.—Owen Woods, 
Commissioner of Public Works. 

Walla Walla, Wash.—West Main are 


for four blocks to the new O. R. f 
depot will be paved before winter sets 
in, the principal hindrance to the plans 


being removed when the Gilbert Hunt Com- 
pany and the Holt Manufacturing Company 
agreed to take the bonds for the paving of 
the street intersections; under ordinary cir- 
cumstances the city pays for the improve- 
ment of street intersections, but the city 
has reached its limit of indebtedness and 
could not legally take the bonds. 

Beloit, Wis.—A petition has been pre- 
sented to Council asking for the paving of 
Liberty court. 

Merrill, Wis.—The Commercial National 
Bank of Chicago has purchased $50,000 Mer- 
rill Park and street improvement bonds 
at a premium of $1,153. 

Milwaukee, Wis.—A new public boule- 
vard, 144 feet in width and perfect in con- 
struction, to cost about $10,000,000, is 
planned to connect this city and Chicago; 


the Chicago-Milwaukee Road and Realty 
Company has been formed for this pur- 
pese; the Merchants and Manufacturers’ 


Association is interested. 
At a convention for good roads recently 
it was decided to vote at the next election 


on bond issue for good roads. 
Rhinelander, Wis.—Street improvement 
bonds amounting to $14,000 have been sold. 

SEWERAGE 


Hope, Ark.—The Sewer Board is arrang- 
ing to construct sewers in District No. 1, 
—E. S. Greening, Secretary. 

Little Rock, Ark.—Council will probably 
take steps at once to order a septic tank 
constructed by Sewer District No. ov. 
Twenty-third and High streets. 

Livermore, Cal.—The town will begin at 
once the construction of a sewer system 
by day labor. 

Monrovia, Cal.—Location and surveys are 
being made by Engineers Olmstead & Gil- 
ellen, of Wright & Callender Building, Los 
Angeles, and H. S. Gierlich, City Engineer, 
for the proposed sewerage system. 

San Francisco, Cal.—About $3,000,000 will 
be expended by the Board of Public Works 
for the construction of concrete, brick and 
iron stone pipe sewers.—Marsden Manson, 
City Engineer. 


Willows, Cal.—The Town Trustees are 
considering bonding town to install sewer 
system. 


Fair Haven, Conn.—A petition has been 
received by the Board of Aldermen for 
construction of trunk sewer in Front and 
River streets, from Middletown avenue to 
Poplar street. 

Hartford, Conn.—Residents of Pleasant 
street have asked $2,000 appropriation for 
constructing sewer. 

Torrington, Conn.—Two bids were pre- 
sented for the outfall sewer; only one 
of which was considered, and that esti- 
mate was considered altogether too high; 
it was left to Warden Dayton to take the 
matter up with Consulting Engineer W. 
G. Smith, of Waterbury. 

Willimantic, Conn.—Citizens have voted 
in favor of appropriating $2,000 for the 
construction of a sewer on Pleasant street 
and other streets during the present year. 

Washington, D. C.—The District Com- 
missioners state that as result of large 
number of houses being built in suburban 
districts further trunk sewers are neces- 
sary. 

Apalachicola, Fla.—Council has ordered 
an election Oct. 6 for bond issue of $10,000, 
$2,500 for fire apparatus, $1,500 for road 
machinery, $6,000 for building shell roads. 
—H. W. Morgan, City Engineer. 
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! Atlanta, Ga.—Council is considering ordi- 
nance for the construction of a sewer in and 
‘along Peachtree street, from trunk sewer 
near Tenth street to Eighth street. 

| Rome, Ga.—It is expected that the Board 
of Public Works will shortly order the 
extension of both sewer and water mains 
down Avenue B in the Fourth Ward. 

Chicago, IIl.—The Board of Local Im- 
provements is to at once call for bids for 
constructing trunk sewers in Western ave- 
nue and Kedzie avenue, from Seventy-first 
street to the drainage canal; estimated cost, 
$900,000. 

Dalton, Ill.—Engineer Rossiter, 84 Wash- 
ington street, Chicago, is preparing plans 
for a system of brick and tile sewers from 
12 inches to 4 feet in diameter, for the 
Board of Local Improvements. 

Marshall, Ill.—Ordinances are before the 
Council providing for the construction of 
sewers in certain streets. 

Alexandria, Ind.—The City Engineer has 
been instructed to prepare an estimate of 
cost of a sewer in Sheridan avenue. 

Boonville, Ind.—It has been decided to 
revise and change the plans and specifica- 
tions for the proposed $60,000 sewer, bids 
for which were opened on Aug. 3; new bids 
will be received. 

Evansville, Ind.—Property owners of the 
square bounded by Virginia, Michigan, Gov- 
ernor and Lafayette streets, have asked the 
Board of Public Works for a local alley 
sewer; the Board confirmed the resolution 
for a sewer in the alley between Edgar and 
Oakley, from Franklin to Michigan. 

Greenfield, Ind.—Construction of sewer in 
South State street is under consideration. 

Hammond, Ind.—A sanitary district, com- 
prising the north portion of the counties of 
Laporte, Porter and Lake, to work in har- 
mony with the Chicago sanitary district. 
is under consideration; the object is to drain 
sewage from Michigan City, Gary, Indiana 
Harbor, East Chicago and Hammond into 
the Chicago drainage canal by connecting 
Grand Calumet River with the Chicago 
drainage canal through proposed channel 
at Blue Island, Ill.; it is proposed to try 
and secure legislation in Indiana creating 
a sanitary district like the Chicago district: 
C. W. Hotchkiss, of Chicago, Ill., General 
Manager of the Chicago, Indiana & South- 
ern and the Indiana Harbor Railroads, is 
one of the principal promoters. 

Vincennes, Ind.—The question of con- 
structing general system of storm and sani- 
tary sewerage in Vincennes is still the 
most important question before the Board of 
Works and the City Council, and everything 
possible is being done to get the matter 
finally to the point where the sewer can be 
built. Mayor Greene and other officials re- 
cently held a conference with A. L. Stewart, 
an experienced engineer of Rushville, Ind., 
and the Sewer Committee may make report 
recommending appropriation for the pur- 
pose of securing the services of an experi- 
enced engineer to draw up plans and speci- 
fications for a general system of sewers. 

Carroll, la.—Plans have been made for 
sewer system to include three miles of 8 
and 10-inch sewer pipe.—H. Hensen, City 
Engineer. 

Cedar Rapids, la.—Construction of a 
number of 6-inch sanitary sewers in the 
West Side is proposed. 

Wall Lake, la.—Village is considering in- 
stalling sewer system. 

Sioux City, la.—City Engineer Skeels has 
prepared plans for the proposed Bacon 
Creek sewer. to be 2,500 feet long. 

Topeka, Kan.—Council has received a 
protest against the sewer which is now 
being constructed in sewer district No. 30: 
it is claimed that the sewer planned is 
too small to carry storm waters. 

Wichita. Kan.—The citizens of the River- 
side district will shortly ask Council for 
permission to construct a sanitary sewer 
in that part of the city. 

Franklin, Ky.—An election will probably 
soon be held to vote on issuing bonds for 
the construction of a sewerage system. 

Lexington, Ky.—As soon as the city re- 
ceives the money for the new electric 
lighting franchise it will go ahead on the 
proposed storm water sewers on Johnson 
avenue. City Engineer O’Neill says John- 
son avenue has no storm water sewers 
and that part of the city suffers greatly 
from overflows, to the great inconvenience 
of citizens and discomfort of property own- 
ers. 


Baltimore, Md.—Chief Engineer Calvin 
W. Hendrick, of the Sewerage Commis- 
sion, is preparing his estimates for 1909 


to include contracts for sludge tanks, filter 
beds and settling basins at Back River, 
so that part of the disposal plant will be 
ready for use when the work begins of 
making the house connections; at the pres- 
ent time a large part of the work on the 
outfall sewer—in fact, 80 per cent.—has 
been completed, and both the eastern and 
western low-level interceptors are far under 
way: with the completion of this work 


and of the main force drain between the 
low levels and the outfall sewer Mr. Hen- 
drick expects to begin building a great 
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number of laterals connecting up with these 
main drains; the lateral work he expects 
to begin the latter part of next year; the 
year following, 1910, will be largely devoted 
to connecting up with these laterals with 
the individual houses. 

Contracts are to be let shortly for the 
work at the disposal plant to include the 
construction of four sludge tanks, of which 
there will ultimately be six; four sprink- 
ling filter beds, of which there are to be 
ten and two settling basins; these contracts 
will involve the approximate expenditure 
of about $700,000. 

The Colonial Park Estates Company is to 
sell $100,000 of preferred stock for the pur- 
pose of building permanent roadways, sewer 
systems, water supply, drainage and park- 
ways throughout its tract. 

Ellicott City, Md.—The city is to con- 
struct concrete sewer in Main street. 

Lawrence, Mass.—Wm. Ss. Johnson, 
hydraulic engineer of Boston, has been in 
the city investigating conditions of the sew- 
erage system and reports that the May 
street sewer is inadequate. 

Lawrence, Mass.—It is probable the city 
will undertake to build relief sewers in 
Hancock and Margin streets and thus re- 
lieve the situation for the benefit of the 
property owners in Ward 5. 

Ludlow, Mass.—Town has voted $1,000 
for the construction of a sewer. 

Winchendon, Mass.—The Selectmen have 
been discussing the sewerage question. 

Big Rapids, Mich.—City has voted to ex- 
tend water mains and to construct new 
sewers. 

East Lansing, Mich.—It is proposed to ex- 
pend $5,300 in drains and sewers in this 
city.—George Martin, City Clerk. 

Another election will be held to estab- 
lish the legality of $10,000 sewer bonds. 

Greenville, Mich.—Council intends. to 
construct a sanitary sewer on Clay street 
north from Grove street to Flat River. 

Ludington, Mich.—The Board of Public 
Works will recommend construction of sev- 
eral sewers, to cost about $9,000. 

Rockford, Mich.—Plans are being made 
by MecVean & Kellogg, Consulting Engi- 
neers, of Grand Rapids, for general sewer 
system for the village, to cost $20,000. 

Duluth, Minn.—The Board of Public 
Works has been petitioned for the con- 
struction of a sanitary sewer in Vista street 
from Fay avenue to the intersection of 
Eighth street. 

Mankato, Minn.—The investigating com- 
mittee has recommended the construction 
of adequate system of storm sewers. 

St. Paul, Minn.—A favorable report on 
the resolution by which the city is to con- 
tribute $1,500 towards the construction of a 
$5,000 private sewer for the American Can 


Company along Prior avenue, has been 
made by the Aldermanic Committee on 
Streets. 

Butte, Mont.—Bids were ordered adver- 


tised for the construction of a continuation 
of the storm sewer in Second gulch from 
the south end of the present section tw 
Galena alley, in order that the McKinley 
school may make use of the ground there 
as a playground; resolutions were intro- 
duced to construct a sanitary sewer on 
West Galena from 150 feet east of Western 
avenue to the outlet, and on Broadway 
from Excelsior to Henry, on Galena, from 
Warren to Gaylord, on Broadway from 
Emmet to Western avenue. There was ob- 
jection to the sanitary sewer on Aluminum 
from California to Nevada, and the mat- 
ter was referred to the committee. 

Asbury Park, N. J.—The South Main 
street sewers will be extended this fall as 
far west on Corlies avenue as the railroad. 

Bayonne, N. J.—An ordinance has passed 
Council to build a sewer in the westerly 
sidewalk of the Boulevard, from the center 
of Fifteenth street, to connect with the 
present sewer in Thirteenth street.—Pierre 
« oe Mayor; W. C. Hamilton, City 

lerk. 

Haddonfield, N. J.—It is probable that the 
Borough Council will shortly take steps 
for the construction of a storm sewer on 
Estaugh avenue. 

Millville, N. J.—Plans for Millville’s new 
sewage disposal plant were approved by 
the State Board of Health; the plant will 
cost $30,000, and it will avert danger of 
having the oyster waters of Morris Cove 
contaminated. 

North Plainfield, N. J.—Mayor Samuel 
Townsend has called the attention to tne 
questions of sewage disposal, and suggests 
that a conference be held soon; he also 
suggested that when the city officials find 
it convenient to confer they communicate 
with W. J. Buttfield, a member of the Bor- 
ough Commission; the matter was referred 
to Mr. Mygatt, Chairman of the Special 
Commission appointed by Mayor C. J. Fisk, 
of Plainfield. 

Perth Amboy, N. J.—A petition for a sew- 
er in Smith street. from Fox Hill road to 
Stockton street, and in Grace and Sheridan 
streets, to the Raritan River, one from 
property owners in Bertrand avenue for a 
sewer and water pipes between Smith and 
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Market streets, and petition for a sewer in 
Pulaski avenue, between State and Parker 
streets, were referred to the Committee 
on Streets and Sewers. 

A resolution was adopted for a 12-incen 
sewer in Ridgley street, from Johnstone 
to Penn street. 

East Rochester, N. Y.—At special elec- 
tion the village decided to purchase all 
sewers belonging to the Despatch Sewage 
Company for the sum of not to exceea 
$35,000; also to construct another portion 
of the sewer system at an expense not 
exceeding $10,000, the whole expense there- 
of to be assessed upon the village at large. 

Gloversville, N. Y.—At recent meeting 
Council considered plans relative to the 
sewer system. 

Mt. Vernon, N. Y.—Consulting Engineers 
Hering & Fuller, 170 Broadway, New York 
City, will prepare revised plans for a sew- 
age disposal plant, and associate with Con- 
sulting Engineer John M. Farley, White 
Plains, who prepared the original plans; 
bids on construction will soon be called for 
by Council. 

Newburgh, N. Y.—Wm. J. Blake, Jr., 
City Engineer, is preparing plans for a 
sewer on Robinson avenue, from Broadway 
to Ann street, and then west on Ann 
street to trunk sewer in Lake street; bids 
will be called for by Council. 

Oneida, N. Y.—The Board of Public 
Works has voted to advertise for bids tor 
the construction of a sewer in Central ave- 
nue; plans have been completed. 

Oswego, N. Y.—Chas. H. Snyder, City 
Engineer, is preparing plans for a sewer in 
Mitchell street, from east line of Ninth 
street; bids will soon be called for by John 
Smith, Commissioner. 

Poughkeepsie, N. Y.—The Board of 
Health has adopted a resolution for the 
construction of sewer on Albany avenue, 
from Hill street to Duchess avenue, and 
on Duchess avenue, from Albany street to 
Cataract place. 

The Board of Public Works has granted 
George Hughes permission for the construc- 
tion of a new 3-inch sewer in North Ham- 
ilton street. 

Rochester, N. Y.—Council has passed 
ordinances for constructing Schley place 
sewer, cost $1,150; West Cottage street 
sewer, $750; Colvin street sewer, $1,100; 
Clinton avenue South sewer, $2,500; Mt. 
Hope avenue and Elmwood avenue sewer, 
$3,000; Litchfield street sewer, $1,800, and 
cleaning Tilden and John street sewer, $500. 
—William Ward, City Clerk. 

Troy, N. Y.—The Board of Contract and 
Supply Engineer has submitted plans and 
specifications for two small sewers between 
Eighth and Ninth avenues, one below Elev- 
enth street and the other between Four- 
teenth and Fifteenth streets. 

Akron, 0O.—Resolutions have passed 
Council for constructing sewer in Amherst 
street, from Thornton street to the Ohiv 
canal, in Portage Path from Grand ave- 
nue to the north corporation line, and 
sanitary sewer in Vesper street, from North 
Howard street to Norwood avenue.—W. T. 
Sawter, Mayor. 

Cincinnati, O.—Council has adopted a 
resolution for the construction of sewers 
in streets and right-of-way west of Har- 
rison avenue, north and south Montanna 
street to Bridgetown road and Muddy 
Creek road; also for a 24-inch pipe sewcr 
through rights-of-way east of Harrison 
avenue south of Montanna street. 

Motions were submitted to Council and 
referred directing the Chief Engineer to 
submit an estimate of the cost of con- 
structing a sewer in Wehrman and Fre- 
donia avenues; a sewerage system in the 
streets and alleys bounded by Probasco 
avenue and McMillan street and Clifton 
avenue and the canal, said plan also to 
neclude all the existing sewers as well as 
those now under contract. 

Ordinances were passed to proceed with 
the construction of a sewer in Renner 
street, from North Elm street to the 
ingle west of Hamburg street; in Merton 
treet, from Queen City avenue to Mont- 
se street; in Marquis street, from Cole- 
rain avenue to Marine street. 

The Board of Public Service transmitted 

statement showing the total cost of con- 
‘tructing sewers, as follows: Harrison ave- 
nue, from Rankin street to Clifford avenue, 

11,090.03; Denham street, from Western 
avenue to Geiger street, $6,292.65; Shaw 
venue, from existing sewer in Wasson 

ad to Wabash avenue, $2,847.98; Enright 
«venue and West Eighth street, $5,752.65; 
rvin street, from Forest avenue to Tal- 

‘nt’s subdivision, $2,107.41; Dhonau street, 
etween Spring Grove and Colerain ave- 
ues, $1,436.50. 

Cleveland O.—The Board of Public Ser- 
ice has been authorized to expend in 
mount not to exceed $135,000 in the con- 
truction of the intercepting sewer in Lake- 
‘ide avenue northeast, between East For- 
th street and Marquette street Northeast. 
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Circleville, O.—Election is to be held Oct. 
6 to vote on issuing $100,000 of bonds for 
constructing sanitary sewer system.—A. L. 
Redman is President City Council. 

Dayton, O.—City Engineer Cellarius has 
submitted estimates to the Service Board 
for construction of storm sewers on Heat- 
on, Indiana and Virginia avenues, from 
Illinois to Connecticut avenues; he esti- 
mates the total cost at $4,850. He estimates 
the total constructing sewers on Connecti- 
cut, Indiana and Grove avenues, from Illi- 
nois to Virginia avenue, at $2,750. The 
Clerk of the Board was authorized to ad- 
vertise for bids for these improvements. 

Hamilton, O.—Council has passed ordi- 
nances to proceed with the construction of 
sanitary sewers in Millville avenue, from 
Progress avenue to E street; in Michigan 
street, from Front street to Central ave- 
nue; in North Fourth street, from Campbell 
avenue to Heaton street; Millville avenue, 
from Mann street to the C., H. & I. Rail- 
road; also to issue $20,000 4 per cent. semi- 
annual, 20-year bonds for constructing 
storm sewers.—Thad Straub, Mayor. 

Ironton, O.—The Sewer Committee has 
been instructed to bring in the necessary 
legislation for the construction of a sewer 
from Walnut street to Chestnut stréet. 

Lorain, O.—Resolution has been adopted 
for sewer districts Nos. 8 and 9, in West 
Erie avenue sewer district. 

Piqua, O.—A resolution declaring the ab- 
solute necessity of sewering Shawnee was 
passed by Council and a special commit- 
tee was appointed to confer with the Board 
of Public Service and decide upon some 
definite form of action: the Service Board 
is in possession of a letter from the State 
Board of Health declaring that in a short 
time a reduction plant will be necessary 
in Piqua; this board will likely be conferred 
with before any sewer is built in Shawnee. 

William B. Mitchell, Clerk of the Board 
of Public Service, has received a_ letter 
from State Board of Health Officer Probst 
stating it best not to make the sewer on 
South street a combination sewer; if such 
a sewer were constructed the storm water 
would have to be purified at great expense 
to the city. 

Springfield, O.—The City Engineer has 
submitted the plans, profiles, specifica- 
tions and approximate estimate for the 
construction of a combined sanitary and 
storm sewer in Warder street, from La- 
gonda avenue to Greenmount avenue, and 
a connecting sewer in Warder street, from 
sagonda to Greenmount avenue, and in 
Williamson street, from Warder street to 
Highland avenue, connecting sewer in 
Highland avenue, from Williamston street 
to Greenmount avenue; the total cost of 
the sewer will be $9,722.20. 

Steubenville, O.—Board of Health has 
recommended construction of five new 
sewers. 

Youngstown, O.—The County Commis- 
sioners have decided upon the construction 
of a sewer for the county buildings, along 
the old course of the former sewer rather 
than down Chestnut street. 

Chickasha, Okla.—Council will soon let 
contract for constructing sewers. 

Enid, Okla.—A $300,000 bond issue for ex- 
tending sewer and water systems is con- 
templated. 

Lawton, Okla.—It is proposed to construct 
a sanitary sewer system in the Woods, 
3eal and Mountain View additions at a 
eost of $30,000. 

Tulsa, Okla.—The city has voted $30,000 
bonds for extending storm and _ sanitary 
sewers. 

Woodward, Okla.—No steps have yet been 
taken to extend the water works, but bonds 
to the amount of $40,000 will probably be 
voted in the near future to construct a 
sewerage system.—R. C. Price, City Clerk. 

Altoona, Pa.—Council at its recent meet- 
ing passed an ordinance for the construc- 
tion of a sewer on Eighteenth avenue, in 
Ninth street and in Nineteenth avenue. 

Chester, Pa.—At special meeting of the 
Borough Council Surveyor Rambo was di- 
rected to prepare plans and specifications 
for an extension of the sewer on North 
High street. 

Cheswick, Pa.—Cheswick, a borough 14% 
miles above Pittsburg, on the right bank 
of the Allegheny River, having been fe- 
fused permission from the State health 
authorities to empty sewage into the river, 
will build a sewage disposal plant in con- 
nection with the sewer system; a contract 
for the sewer was let to John F. Emery, 
of Youngwood, at a price approximating 
$2,700; a contract will be let for the dis- 
posal plant at a cost of about $2,500; to 
cover this outlay a bond issue of $5,000 has 
been passed by Council. 

Connellsville, Pa.—J. B. Hogg, Borough 
Engineer, has completed level surveys for 
sewering of entire south side of city. 

Dunmore, Pa.—The Borough Council has 
approved resolution for the building of a 
sewer at Smith and Center streets. 

Edwardsville, Pa.—A motion has passed 


Council to advertise for bids for the con- 
struction of a sewer on Main street. 

Jessup, Pa.—The Borough Council has 
passed an ordinance for the construction 
of the first district sewer. 

Marcus Hook, Pa.—A. F. Damon, of 
Darby, has prepared plans for the con- 
struction of a sewerage system and dis- 
posal plant. 

Millville, Pa.—The plans for a sewage 
disposal field, which Millville Council sub- 
mitted to the State Board of Health, have 
been approved, and the work will begin 
in a short time. 

Monaca, Pa.—Chairman Batchelor, of 
Sewer Committee, reported to Council that 
all sewers contracted for have now been 
laid and recommended that an ordinance 
be drafted for sewer along river banx; 
matter referred to Ordinance Committee; 
the Sewer Committee was instructed to 
have plans made for sewer. 

Pittston, Pa.—Resolution has been intro- 
duced in Council for the construction of a 
private sewer on Morgan street in the 
Fourth Ward. 

Wormleysburg, Pa.—The newly elected 
Council will shortly take up the matter 
of the sewerage conditions in the borough. 

York, Pa.—An ordinance presented in 
Council by Mr. Neuman, providing for the 
construction of a storm water sewer on 
West Mason avenue, from Penn street to 
the Codorus Creek, was returned to Council 
with an affirmative recommendation. 

The permit for the construction of a 
sewer on Rouse avenue and Norway street 
was granted to the York Knitting mill, on 
motion of Mr. Stauffer. 

Narragansett Pier, R. I.—The proposed 
sewerage system will cost $15,000 to $30,000. 
—W. Herbert Caswell, Town Clerk; Thos. 
G. Hazard, Jr., Engineer. 

Dell Rapids, S. D.—The construction of 
sewer in east part of town is proposed. 

Mitchell, S. D.—The city is considering 
constructing sewers. 

Sioux Falls, S. D.—A movement has 
been started by the School Board to secure 
the construction of a sewer in the Lincoln 
school district. 

Sioux Falls, S. D.—A movement is under 
way looking to the construction of a sewer- 
age system on the West Side, lying north 
of Tenth street and west of Prairie avenue. 

Knoxville, Tenn.—The Board of Public 
Works will receive bids at once for 800 
feet of laterals running from Fourth ave- 
nue to Broadway on Lennard place and 
Overton street: they will be connected 
with the First Creek sewer, which is now 
being extended. 

Murfreesboro, Tenn.—Council has select- 
ed Granberry Jackson, of Nashville, to 
make survey and estimate the cost of con- 
structing a sewerage system. 

Arlington, Tex.—Council will shortly call 
a meeting for the purpose of discussing the 
sewerage question. 

Denton, Tex.—An election will be held 
Oct. 10 to vote on issuing bonds for the 
construction of a sewerage system.—W. L. 
Foreman, City Secretary. 

Fort Worth, Tex.—Council has called an 
election for the purpose of voting on issu- 
ing bonds for installing a sewer system; 
Mayor Grant may be addressed. 

Richmond, Va.—The installing of sewers 
throughout the borough of Miner’s Hillis 
is being considered; it is the intention to 
construct the main along Mock street to 
Mill street, thence to the dividing line be- 
tween Parsons and Miner’s Hills. 

At recent meeting of the Town Council 
of Highland Park the matter of enlarging 
the sewerage system was discussed. 

Moundsville, W. Va.—Plans have been 
completed and forwarded to Mayor Wil- 
liamson for the proposed sewerage system. 

Seattle, Wash.—R. H. Thomson, City En- 
gineer, estimates the cost of constructing 
sewers as follows: Bagley avenue, $28,200: 
West Forty-sixth street. $1,020, and West 
Forty-eighth street, $5,350. 

Corliss, Wis.—A survey has been made 
for a sewer system.—A. G. Cady, Village 
Clerk. 

Neenah, Wis.—The city contemplates 
constructing about 198 feet of 20-inch tile 
sewer.—J. P. Keating, City Clerk. 

Oconomowoc, Wis.—Council has passed 
resolution that a sewerage system be estab- 
lished in the city. 

Racine, Wis.—A Committee reported to 
Council in favor of a sewer being built 
in Racine street at the estimated cost 
not exceeding $2,667.18, the work to be 
done as soon as funds are available. D. G. 
Janes & Co. submitted a proposition to the 
city that they would furnish funds for the 
Racine street sewer and wait until the 
city could legally reimburse them. Referred 
to the Street Committee, Finance Commit- 
tee and City Attorney; the probabilities are 
that the proposition will be accepted. 

Welland, Ont., Can.—Work will be com- 
menced this fall on the construction of a 
trunk sewer to cost about $400.000, and on 
several branch sewers, to cost about $19.000. 
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WATER SUPPLY 


Long Beach, Cal.—Voters have signed a 
petition asking Council to take steps to 
secure a municipal water plant for the city. 
_ Santa Barbara, Cal.—The Surveyor is lay- 
ing out routes throughout the outlying east 


and west sides for extension of water 
mains. 
Dover, Del.—Council has voted to extend 


its water mains through the northwestern 
section of the city. 

Augusta, Ga.—Council has received a 
letter from Chairman Charles Estes, of the 
Citizens’ Advisory Committee, urging the 
imperative necessity of purchasing and in- 
stalling an auxiliary steam pump at the 
pumping station of 10,000,000 gallons’ capa- 
city in twenty-four hours. On motion of 
A. J. Twiggs, of the First Ward, the mat- 
ter was reterred to the Mayor and Water 
Works Committee, to report to Council. 

Covington, Ga.—The citizens have voted 


bonds for the construction of water works 
and a sewerage system. 
Douglas, Ga.—An election will be held 


October 3 to vote on the question of issu- 
ing $35,000 school, water and light improve- 
ment bonds. 

Pensacola, 
new boilers 
urgently 


Fia.—The purchase of two 
for the water works plant is 
recommended to Council by the 
‘Committee on Water and Gas.—<Address 
Chairman Brown. 

East Moline, Ill.—City Engineer Paddocn 
has been directed to prepare plans for 
reservoir to hold 67,000 gallons of water. 


Mattoon, IIl.—Ordinance is pending in 
Council providing for laying water mains 
connected with the Mattoon Water Works 


and Reservoir Company’s plant along the 
alley between Charleston and Wabash ave- 
nues, from Fourteenth to Tenth streets. 

Columbus, Ind.—Council is discussing 
means of securing a better water supply.— 
Address John W. Suverkrup. 

A committee has been appointed by May- 
or James Cochran to inspect the water 
works plant at Gallipolis. O.: this city has 
been without a water supply other than the 
unfiltered river water for the last two years. 

Crawfordsville, Ind.—Steps will shortly be 
taken by the city Board of Health to have 
the city’s water supply improved. 

Indianapolis, Ind.—The Indianapolis 
Water Company proposes to install a boost- 
er station for its lines to Irvington, a sub- 


urb, which is 120 feet above its filter bed 
level. 
Council Bluffs, la.—An election will be 


held October 27 to vote on issue of $600,000 
bonds for the construction of a water works 
system; in the meantime plans and esti- 
mates from hydraulic engineers and other 
preliminary work will be done.—Address 
Mayor Maloney or Alderman Jansen, Chair- 
man of the Water Committee. 

Des Moines, la.—Council has ordered the 
Des Moines Water Company to lay water 
mains on Gillett street, from Sixteenth to 
Eighteenth streets. 

Lake Park, la.—Council his directea 
plans to be prepared for constructing water 
system, estimated to cost $50,000. 

Kansas City, Kan.—The matter of con- 
demning the old water works plant and of 
building a new plant is being considered 
by the city.—Address Mayor Cornell. ° 

McPherson, Kan.—Council is preparing to 
purchase the water and light plant owned 
by private company or build an entirely 
new plant. 

Moundridge, Kan.—Bonds have been vot- 
ed for the construction of an election light 
and water plant. 

Tonganoxie, Kan.—The matter of a mu- 
nicipal water plant for this town is being 
agitated; a plant could be installed at a 
cost of $20,000; Whitsed Leming, of the 
State Bank of this town, is interested. 

Barboursville, Ky.—The  Barboursville 
Water Works Company will install a water 
works system; plans have been completed. 

Newport, Ky.—An election will be held 
November 6 to vote on the question of 
issuing $100,000 bonds for the improvement 
of water system. 

Topsham, Me.—The town has taken steps 
to secure a public water system. 

Grand Rapids, Mich.—Council refused to 
adopt recommendations of General Mana- 
ger Samuel A. Freshney, of the Board of 
Public Works, that contract be entered into 
with the Wilson-Snyder Manufacturing 
Company for 12,000,000-gallon pumping 
engine for $65,000, and it was decided to 
readvertise, the bid having been higher 
than that of the Platt Iron Works.—Joseph 
Renihan, Chairman, Committee of Ways 
and Means of Council. 

Wyandotte, Mich.—Estimates are being 
prepared for filtration plant.—Address May- 
or McGlaughlin. 

Mankato, Minn.—In report of Sanitary 
Engineer recently submitted to Mayor An- 
drews several repairs and improvements 
to the water system are recommended. 

Bound Brook, N. J.—The Bound Brook 


Water Company is considering improving 
the plant; the improvements contemplated 
will increase the supply and pressure. 
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Collingswood, N. J.—The Fire and Water 
Committee of Council has been instructed 
to obtain estimates of cost for municipal 
water works. 

Jamesburg, N. J.—The Jamesburg Water 
Company has petitioned for a 50-year fran- 
chise to use the streets of the town. : 

Lodi, N. J.—At recent public meeting 
held to discuss the matter of a municipat 
water plant, the construction of an en- 
tirely new plant instead of purchasing that 
of the Lodi Water Company, was favored. 

Rockaway, N. J.—Mayor and Council are 
taking up the question of an additional 
water supply for the town. 

Allegany, N. Y.—At recent special elec- 
tion vote was carried for the installation 
of a water works plant and system. 

Catskill, N. Y.—The Water Commission 
has presented its report to Council on the 
question of a water supply for Catskill, and 
recommends the construction of a gravity 
system of water works, using Potuck Creek 
as the source of supply, subject to verifica- 
tion of the plans and estimate of cost 
by an engineer; it also recommends that 
an advisory committee of three be ap- 
pointed by the taxpayers to act with the 
Board of Water Commissioners in the mat- 
ter, and that the question of issuing bonds 
for the construction be submitted to a vote; 
probable cost, $150,000.—James P. Philip, 
Chairman. 

East Rochester, N. Y.—The village has 
voted to acquire the water works system 
belonging to the Despatch Water Company 
for the sum not to exceed $105,000, and the 
Board of Trustees of the village has been 
authorized to borrow on the bonds of the 
village a sum not to exceed $105,000, for 
the purchase of the water works system. 

Hudson, N. Y.—The Board of Water 
Commissioners, including J. P. Phillips, J. 
W. Kittrell, Geo. W. Holdridge and Edgar 
Johnston, Secretary, have reported that it 
is advisable to change the source of water 
supply from Hudson River, the present 
source, to Potuck Creek, and construct a 
new gravity water works system, with a 
daily capacity of 2,000,000 gallons. Work 
will call for construction of large concrete 
dam and about 514 miles of 15-inch high 
pressure water main; estimate. $142,000. 

Newburgh, N. Y.—City Engineer Blake is 
completing plans for increasing the storage 
capacity of Washington Lake, by raising 
the dam between the lake proper and the 
receptacle at its north end known as Lock- 
wood basin. 

North Tonawanda, N. Y.—Council is con- 
sidering the matter of opening up Bryant 
street and running a water main down 
the street to the plant of the American 
District Steam Company. 

Oneida, N. Y.—Engineer Fisher, of 
Rochester, is preparing a report on increas- 
ing the water supply of Oneida and will 
probably recommend that larger mains be 
laid.—Geo. S. Tibbetts, City Engineer. 

Rochester, N. Y.—Charles F. Pond, Comp- 
troller, has been asked to provide addi- 
tional money to pay estimates for work on 
Cobb’s Hill reservoir and for the extension 
of water mains and other improvements 
and additions to the water works system, 
together with payments for land to be ac- 
quired for the protection of the waters of 


Hemlock and Canadice Lakes: and has 
obtained authority from Common Council 


to procure an additional $100.000. 

The Commissioner of Public Works has 
been authorized to extend a water main in 
Thurston road, from West Magnolia street 
to a point about 100 feet north of Hovey 
street, for the purpose of furnishing water 
to residents of the city fronting on the east 
side of Thurston road.—E. A. Fisher, City 
Engineer. 

Sherman, N. Y.—It is proposed to call 
an election to vote on the building of a sys- 
tem of water works, the cost not to exceed 
$20,000. 

Wilmington, N. C.—The Board of Alder- 
men will offer for sale $200,000 bonds, the 
proceeds of the bonds will be used either 
to purchase and enlarge the present water 
works plant or to construct an entirely new 
system. 

Dickinson, N. D.—Council has voted to 
complete the water works system at a 
cost of about $12,665. 

Minot, N. D.—A second election will be 
held to establish the legality of the water 
works bonds. 

Cincinnati, O.—The Board of Water 
Works Commissioners has instructed Super- 
intendent Welling to lay a water main in 
St. Louis street, east from Eastern avenue 
to Williams street. and to lay a main in 
Lehman street, from Lee to Main street; 
also to connect the dead end in Bush street 
to Garrard avenue; a communication from 
the Hignite Coal Company, asking for a 
water main on Twentieth street, west from 
Madison avenue, was referred to Superin- 
tendent Welling with power to act. 

Cleveland, O.—The Board of Public Works 
recommends the universal use of water 
meters.—A. J. Callow, Clerk of the Board 
of Public Service. 
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Columbus, O.—s. S. Wyer, Consulting En- 
gineer, Harrison Building, states that he 
has been appointed by the National Fire 
Equipment Company to prepare plans and 
specifications for a complete water works 
and electrical lighting system for a Colum- 
bus suburban town, gas engines, power fire 
pumps, power deep well pumps, electric 
generators, switchboards, arc lamps, water 
mains, valves and fire hydrants, elevated 
tank and fire hose required; excavating for 
water mains, laying pipe, stringing wires 
and installing lamps and erection of pump 
house will also be let by contract. 

Cleveland, O.—Ordinance No. 12,395 has 
passed Council to authorize an expenditure 
of $90,000 for pipe and special castings; 
also Ordinance No. 12,396, to authorize an 
expenditure of $5,000 for pig lead for 
the Water Department of the Board of 
Public Service.—Peter Witt, City Clerk; 
A. R. Callow, Secretary Board of Public 
Service. 

Covington, O.—West Covinngton Council 
will shortly take up the matter of install- 
ing a water system. 

Dayton, O.—Not a 
ceived to construct an 
make repairs to the Steele dam. Intformi- 
tion was given out by contractors that the 
appropriation was not high enough to cover 
the cost of the work. This amounted to 
$10,500. EXngineer Cellarius placed his esti- 
mate at $10,000, and he says this was lib- 
eral. The bids will be advertised again at 
once. A resolution has been introduced in 
Council which will direct the City Engi- 
neer to prepare plans, specifications and 
estimates for the construction of a Steele 
concrete dam, just south of the Washing- 
ton street bridge; it is hoped to get the 
necessary legislation through so the active 
construction of the dam may begin in the 
Spring; one feature of this new dam, if 
built, will be the sluice gates so they can 
be opened and closed during high waters. 

Hamilton, O.—Ordinance has been adopt- 
ed for issuing bonds for extending and en- 
larging the water works. 

fronton, O.—Mr. Corns brought up in 
Council the matter of furnishing pure wate: 
to the village of Russell, Ky.; he stated 
that Mr. Foster had stated that the village 
would furnish all the piping necessary and 
do the work if this city will furnish the 
water; the matter is now in the hands of 
the Fire and Water Committee, which will 
act on the matter. 

Lorain, O.—Pursuant to the request ol! 
the Board of Public Service, Council has 
adopted a resolution authorizing the Board 
to advertise for bids for 167 tons of 6-inch 


single bid was _ re- 
extension to and 


pipe to be used in constructing a watel 
main on East Erie avenue. 
Piqua, O.—A discussion took place in 


Council as to whether to extend the intake 
pipe in the hydraulic farther into Frantz’s 
pond, and was decided to leave it to the 
special committee and the Service Board. 

Pleasant Hill, O.—Engineer A. C. Reed. 
of Pleasant Hill, states that bids will be 
received Sept. 28 for the purchase of bonds 
for water works; bids for construction will 
probably be received some time in Novem- 
ber.—C. Roy Coppock, Corporation Clerk. 

St. Henry, O.—Council has decided to call 
an election to vote on the question of con- 
structing water works; engineer not yet 
selected.—William H. Romer, City Clerk. 

Sharon, O.—The municipality has a plan 
on foot to furnish water works systems for 
Petroleum, Masury and Hubbard, giving 
service by use of gravity system. 

Worthington, O.—The citizens have voted 
to grant Bond S. Neff, of Powell, a fran- 
chise for water works. : 

Altoona, Pa.—The Water Committee of 
Council will shortly advertise for bids for 
construction of a new storage reservoir. 

Biglervillie, Pa.—The Biglerville Wate! 
Company has been incorporated with a 
capital of $5,000 by W. C. Sheeley and C. 
E. Deatrick, Gettysburg: H. G. Deatrick. 
F. W. Deatrick and E. H. Sachs, Hunters- 
town. 

Ellwood City, Pa.—The Ellwood, Water 
Company has been granted an ext#nsion 
of one year’s time in which to construct 
their filtration plant. It was decided, how 
ever, that the local water company should 
line the reservoir with cement or paving 
material set in cement; must fence in the 
reservoir; must establish a catch drain for 
possible sources of contamination from the 
cemetery; must remove all bodies on the 
slope affecting the reservoir and must 
arrange that no further burials be per- 
mitted in that section affecting the reser- 
voir. 

Pittsburg, Pa.—The Common branch 0! 
Council has passed the ordinance appro 
priating $100,000 to be added to the $650,900 
already available for building the filt 
beds. The Finance Committee voted to 
recommend to Council that the citizens v« 
asked to vote at the election November » 
on the following bond issue: Construction 
of water mains and water lines in section 
east of Highland Reservoir, $300,000; pur- 
chase of the Monongahela Water Company s 
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plant, Southside, $1,975,000; reconstruction 
and improvement of the Monongahela sys- 
tem, $700,000; new reservoir for Northside, 
with site, $1,200,000; new machinery and ap 
purtenances at filtration plant for North- 
side, $500,000; bridge spanning Allgeheny 
River, at the Point to replace old Union 
bridge, $1,000,000; new bridge on Larimer 
avenue, $175,000; bridge on Meadow street, 
$65,000; viaduct bridge from Ohio and East 
streets, Northside, to foot of Eleventh 
street, $1,000,000; new market house for old 
Haymarket square, opposite former Alle- 
gheny Municipal Building, $500,000. 

Wilkes-Barre, Pa.—lResidents of the Roll- 
ing Mill Hill section are agitating the ques- 
tion of a better water supply. 

Colton, S. D.—Bids for the purchase of 
bonds for the proposed water works will 
be received on Sept. 29; engineer not yet 
selected.—L. Clarke, City Clerk. 

Columbia, Tenn.—Attorney W. S. Flem- 
ing, representing the Columbia Water & 
Light Company, has submitted a _ proposi- 
tion to the Board of Aldermen to sell the 
entire property, consisting of water, light 
and gas plants, to the city at a price to 
be hereafter appraised. 

Mt. Pleasant, Tenn.—The matter of in- 
creased facilities in the Water Department 
is being discussed; larger supply of water 
is needed. 

Bastrop, Tex.—An election will be held 
to vote on the question of issuing bonds for 
the construction of light and water plant. 
—Frank Orgain, City Secretary. 

Crystal City, Tex.—The Crystal Cit) 
Water Works Company has been chartered 
with a capital stock of $25,000 by J. M. Mc- 
Ginnis, Carl F. Gross and others. 

Quanah, Tex.—Council has decided to 
have plans and specifications prepared for 
water works. 

Rio Grande City, Tex.—J. Tyson 
establish a pumping plant to furnish 
city with good water. 

Ogden, Utah.—The citizens have voted to 
purchase the plant of the Ogden Water 
Works Company; the city will on Jan. 1 
take over the plant and expend about $50,- 
600 in improving same.—A. F. Parker, City 
Engineer. 

Salina, Utah.—Council is arranging to se- 
ure water supply from a spring eleven 
miles distant from the city. 

Christiansburg, Va.—The city has voted 
the issuance of $25,000 water works bonds. 

Cashmere, Wash.—Plans and _ specifica- 
tions for the local water works have been 
completed by C. C. Ward, the Engineer in 
harge of the works; they call for the in- 
stallation of a pumping plant on the We- 
natchee River, near the city, with distribu- 


will 
the 


ting mains and a large reservoir. Bonds 
to the amount of $7,500 were issued for 


the purpose of establishing the plant, and 
now that the issue has been approved by 
the Attorney General the State will take 


them over and bids for the work will be 
solicited. 
Wenatchee, Wash.—The State has pur- 


hased bonds in the amount of $55,000, the 
proceeds of which will be used for the 
mprovement and extension of the water 
system in this city. 

Parsons, W. Va.—Petitions are being cir- 
‘ulated asking that an election be held 
to vote on matter of bonding the town for 
$60,000 for water works and sewerage pur- 
poses. 

Wellsburg, W. Va.—M. W. Harris & Co. 
ave purchased $36,500 5 per cent. Wells- 
urg water works bonds at a premium of 


Madison, Wis.—Resolutions of Alderman 
Stadelman were adopted instructing Mayor 
Schubert and Alderman Sullivan, the Coun- 
il representatives on the Water Board, to 
equest the Board to lay water mains on 
ertain streets in the Seventh Ward. 

Cheyenne, Wyo.—The business men of 
(“heyenne recently held an interesting con- 
rence relative to the city’s present water 
system and its proposed enlargement and 
mprovement. Senator Warren, Senator 
‘arey, Mayor Cook and other leading ¢citi- 
ens participated; it was the sense of the 
1eeting that a mass meeting of citizens 
hould be held at once, and the proposition 
f bonding the city for $500,000 will be sub- 
nitted to the voters at the November elec- 
ion, 

Douglas, Wyo.—Council is considering the 

1estion of municipal water works. 


LIGHTING & ELECTRICITY 


Gadsden, Ala.—Council has granted the 
towah Light & Power Company, of Attala, 
franchise to enter the city. 

Montgomery, Ala.—The Montgomery 
ight & Water Power Company has decid- 
i to construct an entirely new transmis- 
on. line from Tallassee, Ala., to Mont- 
omery, a distance of 30 miles; probable 
ost, $100,000. 

Hamilton, Ga.—An election will be held 
‘ctober 8 to vote on the question of issu- 
ng $2,500 of city bonds to erect and install 
gas lighting plant.—C. I. Hudson, Mayor; 
’.. W. Harrison, Clerk. 
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Chandlerville, 11l.—The Village Board has 
advertised for bids for equipment for an 
electric light plant, which will include either 
a 50-h.p. gas producer engine with 75-h.p. 


producer, or a 50-h.p. steam engine and 
dynamo. 
Havana, Iil.—Council is considering the 


matter of municipal ownership of the elec- 
tric plant; the present franchise held by 
Havana Electric Company has not expired. 

Goshen, Ind.—A project to rebuild the 
city’s commercial lighting plant at an esti- 
mated cost of from $25,000 to $50,000, will 
come up in the Council shortly. 

Marion, Ind.—W. E. Hutchinson and Rob- 
ert Adams of Indianapolis, representing the 
Indiana Gas and Electric Company, have 
petitioned the Board of Works for a fran- 
chise for the right to equip a plant for tne 
manufacture and production of artificial gas 
for Marion use; the proposition is under 
advisement by the Board, and city offi- 
cials are favorably inclined towards it. 

Shelbyville, Ind.—The County Council is 
considering the advisability of placing an 
electric plant in basement of jail for fur- 
nishing light to the county building.—Ad- 
dress County Auditor. 

Danbury, la.—Plans are under way for 
a new village lighting plant. 

McPherson, Kan.—McPherson is to have 
a municipal water and lighting plant; the 
city will either buy the present concern 
or will build an entirely new plant. 

Baltimore, Md.—The city authorities are 
investigating the Tower light system, which 
is now used in other cities.—Robert J. Mec- 
Cuen, Superintendent of Public Lighting. 

Ypsilanti, Mich.—Council has granted a 
30-year franchise to the Washtenaw Light 
& Power Company, and it is said that about 
$60,000 will be expended for a power and 
light plant and for improvement of the 
Huron River; construction work will be be- 
gun this fall or early in the spring. 

Clarksdale, Miss.—The city will make ex- 
tensive improvements in its lighting plant. 
—Address the Mayor. 

Gresham, Neb.—J. Lamphere will estab- 
lish an electric light and power plant. 

McCook, Neb.—Council has passed an 
ordinance granting a 20-year franchise to 
the McCook Electric Light Company. 

Pender, Neb.—It is proposed to construct 

an electric light plant; bids for bonds will 
be received about Oct. 1.—R. P. Mason, 
Village Clerk. 
_ Buffalo, N. Y.—The Cataract Power & 
Conduit Company, of Buffalo, has petitioned 
the Public Service Commission at Albany 
for authority to issue $120,000 bonds, to 
be used for the acquisition of property and 
for the construction, extension and im- 
provement of its plant. 

Perry, N. Y.—S. Percy Hooker, W. H. 
Foster and J. S. L. Purdy, of Le Roy, 
have petitioned the Board of Village Trus- 
tees for a franchise to furnish natural gas 
for domestic, manufacturing and _ street 
lighting; they represent a company which is 
operating in the Pavilion field; the distance 
from Perry to Pavilion is about 14 miles. 

Grand Forks, N. D.—It is proposed to put 
the electric light wires underground. 

Cuyahoga Falls, O.—Electric light im- 
provement bonds to the amount of $9,000 
are being sold. 

Hamilton, O.—Council has adopted a reso- 
lution instructing the City Clerk to frn- 
vestigate and correspond with a gas ex- 
pert and electrical engineer for the pur- 
pose of obtaining information in regard 
to the feasibility of reconstructing the 
municipal gas plant. 

Jefferson, O.—An electric light franchise 
has been granted by the Village Council 
to Charles Phelps; the contract with the 
Jefferson Light & Power Company, in 
which the Packards, of Warren, were the 
chief stockholders, expired several months 
ago; Phelps expects to take over the plant 
and make many needed repairs. 

Lima, O.—The Board of Public Service 
has selected J. Walter Esterline, of Lafay- 
ette, Ind., to prepare plans and specifica- 
tions for the proposed municipal electric 
light plant; probable cost, $70,000. 

New Concord, 0.—Council is considering 
the question of constructing an electric 
light plant. 

Niles, O.—Council has passed 
nance granting the Mahoning 
Company a franchise to furnish natural 
gas to the city; every Councilman voted 
for the franchise; the 14-inch main which 
taps the 18-inch main in Stark County, 
will extend to North Jackson, where the 
independent mains to Girard, Niles and 
Warren will branch off in various direc- 
tions. 

Youngstown, 0.—The Hydro-Electric 
Company has accepted the light and power 
franchise recently granted it by Council. 
having filed its $18,000 bond with the City 
Auditor. 

Johnstown, Pa.—The Franklin Extended 
Electric Company, now seeking a franchise 
from Council, has optioned six lots in the 
Sunnyside district; the new company has 
agreed to furnish domestic current at 7 


an ordi- 
Gas Fuel 








441 





cents a thousand watts, arc lights at an 

annual rental of $40 and has offered to pay 

the city $5,000 if the franchise is granted. 
Monaca, Pa.—The Borough Secretary has 


been instructed to advertise for bids for 
new signal wire from pump station to the 
reservoir. 

Abbeville, S. C.—The electric light plant 
will be remodeled and enlarged on an ex- 
tensive scale.—S. M. Orr, City Electrician. 

Aberdeen, S. D.—R. F. Wherland has pe- 
titioned Council for an electric light fran- 
chise. 

Mitchell, S. D.—Within a short time work 
will be commenced on the new electric 
light and gas plant of the Mitchell Power 
Company, which will be located about % 
mile from present plant of company; en- 
tire new machinery will be purchased for 
the electric light plant, and a coal gas 
plant will be installed to take the place of 
the acetylene plant installed some years 
ago. 
sLeamingten, Ont., Can.—The_ electric 
lighting plant in this town, owned by 
Messrs. Stors, Reid & Post, has been sold 
to Detroit capitalists for $25,000; the new 
owners intend to make extensive improve- 
ments in the plant. 


FIRE EQUIPMENT 


Montgomery, Ala.—Bids are soon to be 
advertised for new fire hose.—Address Al- 
derman Sullivan. 

Wylam, Ala.—The city is endeavoring to 
raise funds for a new hose wagon.—Ad- 
dress Mayor Logan. 

Alameda, Cal.—The city has_ secured 
property on Santa Clara avenue for tem- 
porary fire house, preparatory to erecting 
brick building on site of the old Webb 
street fire house. 

Fruitvale, Cal.—An up-to-date fire house 
is to be erected on Fifty-seventh avenue 
and Fourteenth street, Melrose, to be mod- 
ernly equipped in every detail.—L. Casrera, 
Cc. J. Silva and others are interested. 

Humboldt, Cal.—Plans have been pre- 
pared for new building for the Myrtle 
Avenue Hose Company. 

Melrose, Cal.—The Village Board has de- 
cided to purchase fire apparatus.—P. lM. 
Horst, Clerk of the Board. 

Oakland, Cal.—A resolution has been in- 
troduced in Council by Councilman G. E. 
Aitken, the intent of which is to proviae 
that the $10,000 included in the Auditor’s 
estimate of expenses for the new fiscal 
year for an engine house on Alice street, 
between Eighth and Ninth streets, and tre 
reconstruction of the one on East Four- 
teenth street, be not used for such pur- 
poses, but instead that the amount be used 
in providing for engine houses and better 
fire protection in the outlying districts. 

Bristol, Conn.—At the next annual meet- 
ing a proposition will come before the As- 
sembly asking for a chemical fire engin: 
and new hose. 

New Haven, Conn.—The Fire Commis- 
sioners have asked for an appropriation of 
$4,000 for a new gasoline engine; new fire 
hydrants are also needed. 

New London, Conn.—At a regular town 
meeting Alderman Scott brought up the 
matter of remodeling and improving the 
building of the Ockford Hose Company. 

Atlanta, Ga.—Residents are endeavoring 
to secure four new fire engines at once. 
—W. B. Cummings, Chief. 

Augusta, Ga.—the city will purchase two 
small fire engines for a new company in 
North Augusta; Captain M. J. Murphy can 
be addressed. 

Savannah, Ga.—J. R. Eason & Son, city. 
will erect a new fire engine house of brick. 
two stories high, 40x90 feet; cost, $13,800. 

Chicago, I!l.—Fire Marshal Horan can 
give further information regarding better 
fire protection planned for the Grand Cross- 
ing district. 

Monmouth, Ill.—Council will improve the 
fire alarm system. 

New Castle, Ind.—Council will purchase 
combination hose and chemical wagon and 
fire steamer for the Fire Department. 

Roberts, Ill.—The citizens are organizing 
a fire company.—Address Village Clerk. 

Rock Falls, !1l.—Council will erect a cen- 
tral fire station. 

Rockford, Iil.—Council is considering the 
—e of improving fire protection of the 
city. 

Dubuque, la.—Residents of the Hill sec- 
tion are again agitating a demand for a 
new fire engine for that district. 

Lexington, Ky.—Ordinance has passed 
authorizing the Mayor to contract for 500 
feet of fire hose. 

Ocean Springs, La.—A new building is 
being discussed for the volunteer Hook and 
Ladder Company No. 1. 





Bolton, Mass.—A fire company has been 
organized.—W. H. Dow, Secretary. 
Haverhill, Mass.—Agitation is increasing 


for a relocation of the fire station from 
Central street to site in the Bradford dis- 
trict; Chief Engineer Gerdon can be ad- 
dressed. 

New Bedford, Mass.—<A site in the north 
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end has been secured for new engine house 
to be erected at once. 

Grand Rapids, Mich.—The Police and 
Fire Commissioners have petitioned for an 


appropriation of $20,000 to build engine 
house, 
Pontiac, Mich.—The city is desirous of 


securing a combination chemical and hose 
wagon; Chief Toynton may be addressed. 

Red Wing, Minn.—Council will purchase 
new fire steamer. 

St. Paul, Minn.—Architects Beuchner & 
Orth, Room 601 Manhattan Building, have 
prepared plans for engine house to be erect- 
ed at Snelling and Ashland avenues.—Wm. 
O’Gorman, Secretary of the Board of Pub- 
lic Works. 

Reno, Nev.—City Clerk H. E. Christie 
can be addressed for further information 
regarding supplies for the Fire Department. 

Jersey City, N. J.—The Seventh Wara 
Improvement Association will try and have 
the Fire Commissioners place an automo- 
nile combination chemical engine and truck 
in the proposed new fire house which they 
have been trying for some time to have 
erected at Bergen and Van Nostrand ave- 
nues, and the matter will be placed before 
the Fire Commissioners at once. 

Orange, N. J.—Plans have been complet- 
ed for new engine house in East Orange for 
Engine Company No. 2 on property pur- 
chased near the Grove street depot for the 
purpose.—Address Fire Chief Markwith. 

Glens Falls, N. Y.—Funds are soon to be 
raised for a new village hall for South 
Glens Falls.—Address the Town Clerk. 

Oneida, N. Y.—Fire Commissioner F. E. 
Westfall can be addressed for informativ.. 
regarding sites now being investigated for 
new fire station. 

Oneida, N. Y.—The question of a new 
building for the Fire Department is being 
discussed; E. T. Shepard, President of the 
Chamber of Commerce, is interested. 

Syracuse, N. Y.—Three contracts were 
ordered advertised for bids by the Board 
of Contract and Supply; they call for sealed 
proposals for providing 2,500 feet of new 
hose to the Bureau of Fire, heating the 
City Hall and building a concrete walk at 
the house of Engine Company No. 6. 

Winston-Salem, N. C.—The city has 
adopted plans by J. S. Zimmerman, Munici- 
pal Building, city, for a new combination 
fire house and market building. 

Alliance, O.—A new sub-fire station is 
planned by the Board of Public Safety to 


be located at South Liberty avenue and 
Garwood street. 
Chillicothe, O.—Sites are being investi- 


gater for new building to take the place of 
the present building of the Engine Com- 
pany No. 1.—Address Fire Board. 

The Board of Public Safety recently se- 
lected a site for new building for Engine 
Company No. 1. 

Cleveland, O.—Council has authorized the 
purchase of property at the corner of West 
One Hundred and Sixth street and Detroit 
streets as a site for a new fire station. 

Lorain, O.—Bonds, $17,000, are proposed 
for new fire house and new equipment. 

Piqua, O.—The new fire house will be 
located at the corner of Virginia and 
Parke avenue, and will be strictly up to 
date in every particular; $4,000 will be ex- 
pended. 

Bridgeport, Pa.—The Bridgeport Fire 
Company No. 2 has recently organized 
and necessary equipment is to be secured 
as soon as possible. 

Camp Hill, Pa.—The borough wants to 
erect a three-story brick building on Mar- 
ket street, the main street of the town, 
that can be used primarily for housing the 
Camp Hill Volunteer Fire Company No. 
1, and incidentally to contain rooms enough 
for lodge purposes, a postoffice and a town 
hall, and to arouse interest in the move- 
ment a mass meeting of Camp Hill citi- 
zens was held recently in the Church of 
God. Rev. Dr. Silas C. Swallow was chair- 
man of the meeting, and those who spoke 
included Major Joseph C. Smith, John M. 
Major, Squire H. N. Bowman, R. L. Myers 
and Luman Page. 

Juniata, Pa.—Site has been secured for 
new fire house to be erected for the Juniata 
Fire Company No. 2 as soon as possible. 

Wilkes-Barre, Pa.—Councilman Challis 
presented a resolution authorizing the Joint 
Fire Committee to advertise for bids on 
100 feet of hose; it passed in Select Branch. 
—James C. Schuler, Fire Chief. 

Knoxville, Tenn.—The Board of Public 
Works will remodel Central Fire Station.— 
Address Clerk of the Board. 

Norfolk, Va.—Residents of the La Fay- 
ette Residence Park recently organized for 
securing better fire protection for that sec- 
tion; Messrs. Flynn, Plummer and Kellam 
are committee to secure new fire apparatus. 

Bellingham, Wash.—Fire Chief Land de- 
sires new fire hall and new engine, and 
other equipment this year. 

Nekoosa, Wis.—A fire company has been 
organized.—O. Berg, Secretary. 

Wausau, Wis.—Council has been peti- 
tioned to purchase additional fire apparatus. 
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ELECTRIC RAILWAYS 


Huntsville, Ala.—The Huntsville, Chat- 
tanooga & Birmingham Interurban Railway, 
Light & Power Company has been incor- 
porated to construct a street railway from 
Huntsville to the fair grounds via South 
Huntsville. Branches will also be built 
to Chattanooga and Birmingham; capital, 
$50,000.—Mr. J. V. Lowry, President; N. 
O. Wallace, Fayetteville, Secretary; Chas. 
H. Pulley, Huntsville, Treasurer. 

Fayetteville, Ark.—J. R. Ahlefeld, of Le- 
roy, Kan., is interested in a project to con- 
struct a street railway in Fayetteville, with 
branches to Huntsville and Siloam Springs. 

Siloam Springs, Ark.—J. R. Ahlefield, of 
Topeka, Kan., and J. C. Mitchell, of Fay- 
etteville, are conferring with leading busi- 
ness men in regard to the construction of 
an interurban line from Fayetteville to 
Siloam Springs. 

Fresno, Cal.—Necessary capital has been 
secured for the construction of the inter- 


urban road to Hanford, which has been 
promoted by F. S. Granger, of Hanford. 


Company is to be incorporated with a capi- 
tal stock of $1,000,000 to operate the road; 
among those interested are O. F. Wood 
ward, L. A. Nares of Laton, A. J. Wishon, 
W. Kerchoff and A. C. Balch of Los An- 
geles, F. S. Granger of Hanford and Wil- 
liam Clark. 

Oroville, Cal_—The Board of Trustees of 
Oroville read for the first time an ordi- 
nance granting a franchise to the Northern 
Electric to cross Third avenue, to run a 
spur track to the rock crusher of the Valley 
Contracting Company; the franchise will 
lapse if the spur be not used for six months. 

Redding, Cal.—The Northern Electric 
Railway Company through its attorney, 
General W. D. Tillotson, has asked the 
City Trustees to renew the franchise giving 
it the right of way down California street; 
the present franchise is about to expire; 
the City Trustees will give the Northern 
Electric a new franchise as soon as the 
necessary advertising is done. 

San Diego, Cal.—Application will be made 
shortly by the South San Diego Investment 
Company to the Board of Supervisors for 
a street railway franchise to connect the 
other lines now under construction at the 
head of the bay with Oneonta. 

Riverside, Cal.—Riverside & Arlington 
Railway will build extension to Crestmore 
townsite. 

San Francisco, Cal.—The United Rail- 
roads of San Francisco is considering laying 
new rails on Market street, between Sec- 
ond and Twelfth streets. 

Colorado Springs, Col.—The Grand Junc- 
tion, Palisade & Plateau Valley Railway 
Company have surveys about completed and 
franchises and rights of way have been 
secured for the proposed standard-gauge 
electric railway, which is to connect Grand 
Junction and Palisade, a distance of 17 
miles; it is planned to begin construction 
work about Oct. 15; the overhead trolley 
system will be adopted; the power station 
will be located at Grand Junction.—E. A. 
Sanderton, General Manager. 

Torrington, Conn.—The Litchfield & Tor- 
rington Tramway Company will begin con- 
struction work on its proposed electric rail- 
way, which is to connect Torrington and 
Litchfield, a distance of 6 miles, soon; the 
surveys have been rearranged and rights of 
way have been secured; John E. Sewell, of 
Waterbury, is in charge of the preliminary 
work. 

Fairburn, Ga.—D. F. Jones is interested 
in organizing a company to build an elec- 
tric road from Fairburn to College Park. 

Sparks, Ga.—The Sparks Western Rail- 
way Company has applied for a charter to 
build a line 25 miles in length from Sparks 
{0 Moultrie; capital, $100,000; John R. Bar- 
field, R. L. Wilson, W. J. Rogers. H. C. 
McDaniel and others, Incorporators. 


Chicago, IIl—The Chicago, Wheaton & 
Western Railway has been incorporated. 


to build an electric railway from Wheaton 
to Maple Park, Ill., where it will connect 
with the Clinton (la.) division of the Au- 
rora, Elgin & Chicago Electric Railway; the 
general offices of the company are in Chi- 
cago and the incorporators are: J. Sidney 
Condit, J. Perey Strickland, D. W. Peters, 
R. B. Tabor and H. C. Wood, all of Chi- 
cago. 

Eldorado, Iil.—The Salina County Trac- 
tion Company has been incorporated to con- 


struct an electric railway from Eldorado 
through Larrisburg to Carriers Mills, a 


distance of 17 miles; principal office, Dan- 
ville, Tll.; capital, $5.000. Inecorporators: L. 
E. Fischer, Danville; J. A. Swanberg, 
Springfield; W. L. Murphy, Danville: L. W. 
Johnson, Danville, and A. C. Murray, 
Springfield. 

Galesburg, IIl.—The Galesburg, Aledo & 
Northwestern Railroad Company has been 
incorporated to build an electric railway 
from Galesburg in a west and north direc- 
tion through the Counties of Knox, War- 
ren and Mercer to Aledo, and from there 


through the county of Rock Island to Rock 
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Island, Ill., and Muscatine, Ia. Capital, 
$10,000. Incorporators: Lafayette Weinberg, 
G. B. Churchill, F. W. Latimer, B. F. Arn- 
old, E. R. Drake, Chas. L. Hibbard, C. F. 
Hurburgh, Lake W. Sanborn and Thos. W. 
Peterson. 

Harrisburg, IIl—Promoters are here 
looking over the ground with a view of 
connecting Eldorado, Harrisburg and Car- 
rier Mills with an electric line; the project 
is backed by the McKinley system, and W. 
A. Haas of Lincoln, Ill., is having a pre- 
liminary survey of the route made. 

Springfield, IIl—The Secretary of State 
has issued articles of incorporation to the 
Salina County Traction Company, with a 
capital of $5,000; J. A. Swanberg, of Spring- 
field; W. L. Murphy, of Danville, and others 
are incorporators; the new line will cover 
a distance of seventeen miles, and will ex- 
tend from Eldorado, through Harrisburg 
to Carrier’s Mills. 

Anderson, Ind.—R. H. Beaton, Frank 
Humphreys and William Knight, of Colum- 
bus, O., who are developing a power scheme 
on the White River at Noblesville, have 
become interested in the proposed inter- 
urban line from this city through Nobles- 
ville to Lebanon; Wallace B. Campbell, of 
Anderson, is promoting the line. : 

Huntingburg, Ind.—The Town Council has 
granted a franchise to the Ferdinand Elec- 
tric Railway to enter Huntingburg; the 
company will soon enter upon the work of 
constructing a line from Huntingburg to 
Ferdinand through Dubois County; the 
length of the road will be seven miles. 

Council Bluffs, la.—Preliminary surveys 
have been made and rights of way se- 
cured by the Iowa & Omaha Short Line, re- 
cently organized with $1,000,000 capital to 
build an electric railway from Omaha, Neb., 
east to Des Moines, 125 miles. The_pro- 
jected route is from Omaha east via Coun- 
cil Bluffs, Ia.; Treynor, Carson, Oakland, 
Walnut, Elkhorn, Exira, Panora and Dal- 
las Center to Des Moines; G. W. Adams, 
President, Walnut; A. L. Ingram, Treas- 
urer, and P. Kathmann, Secretary, of Trey- 
nor. 

Davenport, la.—The promoters of the 
Rock Island Southern Interurban Railway 
have closed a lease with Chicago, Rock 
Island & Pacific Railroad for the use of 
its tracks from Rock Island to Preemption 
for the proposed interurban between Daven- 
port, Galesburg, Ill., and Monmouth, Il. 
This branch line will be electrified. Th 
construction from Preemption, IIll., south to 
Aledo Junction will be done by the Walsi: 
Construction Company, of Davenport, and 
the Rock Island Construction Company will 
construct the road between Galesburg or 
Monmouth to Aledo. The cost of the en- 
tire improvement, including the building of 
31 miles of new road from Monmouth to 
Preemption, the electrifying of the steam 
road for 30 miles into this city, and the 
building of a power plant, which will v: 
located near coal mines on Edwards River. 
will be approximately $2,000,000. Those in- 
terested in the railway include Edwari 
Hidden, Vice-President Commonwealth 
Trust Company, St. Louis, Mo., and Walsh 
Bros., of Davenport. 

Des Moines, la.—Arrangements for the 
financing of the Omaha, Council Bluffs & 
Des Moines Railway are completed; the [ine 
as proposed will run from Omaha across 
to Council Bluffs, through Shelby to Ha:- 
lan and east between the lines of the Mil- 
waukee & Rock Island through Audubon 
Guthrie Center, Dale, Redfield, Ade] and 
into Des Moines.—J. W. Russell, President 
Adel; M. H. Miller, Secretary, Ft. Dodge 
E. L. Lockwood, Treasurer. 

lowa City, la.—Council has granted Henry 
Negus and A. J. Hamiel, in behalf of th 
Rundell Land & Improvement Company, 
franchise for a street railway in Iowa City: 
the length of the system will be 5 miles. 

Paducah, Ky.—Surveyors who have been 
working between Paducah and East Cairo. 
lll., on the proposed Paducah and Cairo 
Interurban Line, for several weeks, hav‘ 
entered Cairo to work out a line in that 
city to the river; the surveyors are head- 
quartered by A. B. Hogue, of Indiana. | 

New Orleans, La.—The New Orleans Rail- 
way Company is considering extending its 
Dauphine, Lever and Barracks street car 
lines to Chalmette slips. ; 

Hattiesburg, Miss.—The Hattiesburg 
Traction Company will plan to develop 
water power on Bouie River and_ build 
plant to generate and transmit electricity; 
100.000 horse power will be used. 

Carthage, Mo.—W. A. Bixby, Genera: 
Manager of the Springfield Traction Com- 
pany, is interested in a proposed electri: 
line to connect Springfield and Carthage. 

Kansas City, Mo.—The Sterling Trust 
Company, organized in Kansas City for th« 
purpose of building a web of interurban 
trolley lines throughout Missouri, Kansas 
and Oklahoma, has decided upon the lines 
which will be built; the present plans call 
for the expenditure of $10,000,000 and trolles 
lines from this city to Topeka, thence to 
Ottawa, thence Parsons and down to Cof- 
feyville; work is to begin at once. 
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St. Joseph, Mo.—City has voted $15,000 in 
bonds for lighting streets with electricity. 
—Address Mayor. 

Mineola, N. Y.—The Nassau County 
Board of Supervisors has granted the appli- 
cation of the New York & North Shore Trac- 
tion Company for a franchise to construct 
and operate a street railway along Broad- 
way, Hicksville, from John street south- 
erly to the Long Island Railroad, and also 
has given consent to the crossing of the 
Roslyn road, opposite Clinton avenue, in 
Mineola. 

Rochester, N. Y.—The Mayor and the 
Railroad Committee of the Common Coun- 
cil, will confer with the officers of the 
Rochester Railway Company relative to a 
plan of establishing a crosstown route in 
the western section of the city, connect- 
ing the factory districts of the northwest- 
ern section of the city with the factory 
districts of the southwestern section of the 
city. 

Charlotte, N. C.—The Charlotte Power 
Company will apply to the Board of Alder- 
men for a franchise to enter Charlotte with 
an electric railway. 

Akron, O.—The Turkeyfoot Traction 
Company has made application for a charter 
to build an electric railway between Akron 
and Massillon.—Directors: Thomas L. 
Childs, Charles Esselburn, Charles J. 
Carey, Frank Ream and D. W. Ruesgegger. 

Chickasha, Okla.—S. J. Helm, Secretary 
of the Commercial Club of Gainesville, Tex., 
and W. H. O’Brien, President of the local 
electric light company, are promoting a 
project for building an electric railway 
from this city to Gainesville. 

Miami, Okla.—The Oklahoma, Missouri & 
Kansas Interurban Railway Company has 
been organized here with a capital stock 
of $100,000 and proposes to build an electric 
railway from Miami to Lincolnville. D. W. 
Cooter, Franklin M. Smith, John Hall, R. 
H. Holton and F. O. Freeman are the in- 
corporators. 

Albany, Ore.—A. H. Hirschberg, of Inde- 
pendence, who owns the old ‘blanket’’ 
street railway franchise in Albany and 
operates a horse car on First street, has 
sold all of his rights to A. Welch, who holds 
a franchise for the use of several streets, 
and will begin work on the electric trolley 
system at once. 

Carrick, Pa.—Carrick & Baldwin Street 
Railway Company has been chartered with 
a capital stock of $6,000, to build a line 
.35 of a mile long, from this borough to 


Baldwin Township.—F. K. Martin, Pitts- 
burg, President. 

Greensburg, Pa.—With two other com- 
panies endeavoring to get into the field 


the Manor Valley Street Railway Company 
has let the contract for the construction 
of a line from Irwin to Herminie; Ryan & 
Campbell of Latrobe were the succéssful 
bidders; work will begin at once; the con- 
struction of the road alone will cost about 
$50,000; the Manor Valley Company is com- 
posed of Irwin and Manor capitalists. 

Hanover, Pa.—Caiptalists of this place, 

Manchester, Md., and York, Pa., are con- 
sidering building an electric railway along 
the Baltimore pike from this city to Man- 
chester. 
_ Philadelphia, Pa.—An ordinance providing 
for an increase of the city’s indebtedness 
$4,000,000, with which to build an elevated 
railroad from Front and Market streets to 
the Torresdale Boulevard, has been intro- 
duced in Select Council by James Emory 
gee of the Twenty-third Ward, Frank- 
ford. 

Scottdale, Pa.—The promoters of the’pro- 
posed trolley line from Jeanette to West 
Newton have matters in shape for begin- 
ning the construction and that work will 
be started soon; the line will run from 
Jeanette through Adamsburgh, New Madi- 
son, Herminie and to West Newton; the 
power plant will be located at Arona, and 
there will be a sub-station at Herminié. 
Wellsboro, Pa.—W. A. Selts, of Jersey 
Shore, Pa., has applied for a franchise to 
suild a street railway system on the streets 
{ Wellsboro and to extend to Mansfield; 
the company will be known as the Tioga 
Traction Company and will enter Mansfield 
by way of Wellsborn street, with a terminal 
it the corner of Main street. 

York, Pa.—H. N. Gitt, of Hanover; W. F. 
Bay Stewart, President York Railways; 
\. H. Lanius and otners are reported in- 
erested in the construction of an electric 
ailway from Hanover to Reisterstown, Md. 

Pierre, S. D.—The Des Moines, Council 
sluffs & Western Railway, with nominal 
ieadquarters at Pierre and a business office 
it Des Moines, has been incorporated with 
100,000 and will build a road from Council 
Bluffs to Des Moines, with an Eastern ex- 
tension to Muscatine; Robert Pilmery, Nor- 
valk, Ia.; N. W. Hansen, Haslith, Ia.; R. 
s. Bannister, of Des Moines, and A. P. 
Sawyer, of Pierre, Incorporators. 

Cleveland, Tenn.—J. P. Parker, Oolte- 
wah, Tenn., has secured practically all right 
ot way for the proposed electric railway 
‘rom Chattanooga to this city. 
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Knoxville, Tenn.—Council has granted 
Knoxville Railway & Light Company fran- 
chise to double track its line on Central 
street. 

Brownwood, Tex.—Council has granted 
W. S. Walker, of Granbury, Tex., a fran- 
chise for a street railway in Brownwood; 
the line will be built from the ’Frisco depot 
to the court house, thence to the Santa Fe 
po and to the Coggin addition and re- 
urn, 

Ogden, Utah.—The Ogden Rapid Transit 
Company is considering plans for the exten- 
sion of its system to Huntsville; the com- 
pany also plans to build from the Utah Hot 
Springs north as far as Brigham City; ex- 
tensions will be built to its local lines south 
on Grant, Lincoln or Wall avenues. 

Salt Lake City, Utah.—Simon Bamberge:, 
President of the Salt Lake & Ogden Rail- 
road, has announced that the active work 
of getting the new line in shape for the 
change from steam to electric power will 
be commenced within a few days; Mr. Bam- 
berger expects to have all trains operated 
by electricity before the opening of the re- 
sort season next year; he will also double 
track the line between Salt Lake and Og- 
den, and extend it to the mouth of Ogden 
canyon. 

Bellingham, Wash.—The Whatcom 
County Railway and Light Company has 
applied for a franchise for a line on North 
street, from the intersection of Dock to 
Yew street, a distance of about a mile.— 
H. Titcomb, Chief Engineer. 

Davenport, Wash.—The Big Bend Trac- 
tion Company has been reorganized for the 
purpose of building an electric line along 
the river.—Address A. A. Turner. 

Spokane, Wash.—The Spokane & Inland 
Empire Railroad Company has filed an ap- 
plication with the Board of County Com- 
missioners for a franchise to run its line on 
First avenue, east of the city limits for a 
mile and a quarter; this is an extension of 
the new line which is to pass the Fair 





Grounds. 
Walla Walla, Wash.—The franchise 
which has been the bone of contention 


for several days was passed with several 
amendments, and the Washington-Oregon 
Traction Company is now free to ge ahead 
and construct its lines. The ordinance pro- 
vides a total payment of $8,000 for the use 
of the streets, protects the city against a 
multiplicity of lines on any one street, pro- 
vides that iron poles must be used in the 
business districts, and regulates fare to 
be not more than 5 cents in the city. The 
franchise allows the company one year in 
which to construct a mile of track in the 
city, but does not provide any forfeit for 
the company failing to do so. 

Wheeling, W. Va.—Surveyors are at 
work on the proposed trolley line from 
Uhrichsville to the river front and now are 
working between Colerain and Bridgeport; 
the next will survey from Harrisville to 
Cadiz, via New Athens and Bridgeport, vu. 


Stoughton, Wis.—The Cincinnati Con- 
struction Company, which is planning to 
construct an electric line from Janesville 


to Madison, has applied to the Stoughton 
Common Council for a franchise permitting 
the company to lay its tracks in the streets 


of the city. 

Hamilton, Ont., Can.—The Brantford & 
Hamilton Electric Railway Company will 
complete its entrance into Brantford across 
the canal from Alfred street to the South 
Market street bridge; the work will require, 
it is estimated, an expenditure of about 
$30.000; trestle work will have to be built 
a distance of about one-quarter of a mile 
and the rails laid on this.—Wm. C. Hawk- 
ins, General Manager. 


BRIDGES 


Hot Springs, Ark.—This city is building 
an arch over Hot Springs Creek, which 
runs through the city, out of concrete, and 
will cost $25,000.—M. H. Jodd, Mayor. 

Van Buren, Ark.—Residents of Crawford 
County are advocating the construction by 
the county of a bridge over the Arkansas 
River at this place. 

San Diego, Cal.—The 
Works is taking steps for 
M street bridge. 

Athens, Ga.—Clarke County is to build 
one or two iron bridges at once.—John B. 
Gamble, Clerk Board of County Commis- 
sioners, 

Denver, Col.—Various railroads interest- 
ed have reached agreement with city for 
the construction of the $500,000 viaduct 
on Twentieth street; H. S. Crocker is En- 
gineer for the city and has completed de- 
tailed plans for the work; bids for the 
structural work are to be asked at once. 

Elberton, Ga.—The Elbert County Com- 
missioners will advertise for bids for erect- 
ing steel bridge at Grogan’s mill, Brewer’s 
and Chapman’s mill; the county will vote 
in October on issuance of $20,000 bridge 


Board of Public 
repairing the 


bonds.—A. A. Blackwell, County Commis~ 
sioner. 
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Ottawa, Ill.—Separate petitions were pre- 
sented to the County Board by the Com- 
missioners of Highways of the towns of 
Dayton and Rutland for county assistance 
in repairing the bridge that spans the Fox 
River east of Dayton between these two 
townships; the estimated cost for this work 
was placed at $3,730; both petiions were 
referred to the Road and Bridge Commit- 
tee; audit on Probate Clerk’s office was 
read, showing a balance due the county of 
9Z,1¥5.58, and same was appropriated. 

Pekin, lIil—Che Bridge Committee of 
Council reported in favor of building a 
concrete arch on Becker’s lane to take 
the place of the bridge recently destroyed 
by fire; the approximate cost will be $300; 
committee has been authorized to have the 
work done. 

South Bend, Ind.—The County Commis- 
sioners are to erect new bridge over Potato 
Creek in Liberty Township. 

Vincennes, Ind.—Bridge Engineer J. S. 
Spiker was ordered to view the Antibus 
bridge in Washington and report to Court 
of County Commissioners. 

Cedar Rapids, la.—The city is to build a 
new bridge at Fourteenth avenue next year 
to replace the present structure. 


Hutchinson, Kan.—Council has_ under 
consideration the building of a bridge at 
A avenue. 


Louisville, Ky.—An ordinance has been 
introduced in the Board of Aldermen pro- 
viding for the erection of a bridge over 
Beargrass Creek, in the vicinity of Under- 
hill and Kentucky streets; Joseph Kirwan 
and Ernest Horn, Aldermen, are interested; 
it is planned to construct the bridge of 
either concrete, iron or wood. 

Baltimore, Md.—The Harbor Board has 
approved plans of its Engineer, Oscar F. 
Lackey, for widening Pratt street bridge 
over Jones Falls, to a width of 120 feet and 
the work will probably be undertaken the 
early part of next year; estimated cost is 
$50,000. 

Detroit, Mich.—A company is to be or- 
ganized with a capital stock of $250,000, for 
the purpose of constructing the proposed 
new toll bridge to connect Grosse Ile and 
the mainland. Plans call for a _ traffic 
bridge about three-fourths mile long. P. 
N. Jacobson, E. W. Voigt, Cameron Water- 
man and Judge Henry Brevoort are inter- 
ested. 

New Ulm, Minn.—The citizens of Brook- 
ville township, Brown county, will vote on 
issuing $3,000 bonds with which to build 
bridge.—A. J. Eckstein, Chairman of the 
County Board. 

Springfield, Minn.—Bids will be advertised 
for at once for the construction of a steel 
bridge in this city.—A. J. Eckstein, Chair- 
man of the Brown County Board, New Ulm. 

Louisville, Neb.—Business men in Louis- 
ville have organized a company to be known 
as the Platte River Bridge Company, and 
have selected W. F. Diers as President and 
James Stander, Secretary; they have de- 
cided to wait no longer for Cass and Sarpy 
Counties to build a bridge across the Platte 
River at that point, which went out with 
the big ice crush over two years ago, but 
will construct one themselves and collect 
toll. 

Dolgeville, N. Y.—The Town Board of 
Manheim has negotiated a loan of $5,000 to 
be used in the construction of a bridge and 
retaining wall. 

Westfield, N. Y.—Another special election 
will be held to vote on confirming a previ- 
ous election authorizing the paying of $35,- 
000 toward the cost of the viaduct to be 
erected here by the Buffalo & Lake Erie 
Traction Company. 

Cincinnati, O.—Members Mullen, Kellogg 
and Rippey, of Council, were appointed to 
confer with the County Commissioners in 
the matter of erecting a new bridge over 
the Little Miami River at Beechmont ave- 
nue. 

The Board of Public Service transmitted 
an ordinance, accompanied with specifica- 
tions, for the reconstruction and the repair 
of the Eighth street viaduct in connection 
with the ‘“remodeling’’ of sidewalks with 
reinforced cement concrete construction on 
the superstructure and approaches from 
McLean avenue to Evans street. The or- 
dinance was referred to the appropriate 
committee. 

Agitation for the construction of a via- 
duct between Arlington Heights and Hart- 
well for the convenience of the school chil- 
dren, has been taken up by residents of 
the village, a committee of whom will, in 
the near future, petition the County Com- 
missioners to take action in the matter.— 
Address County Auditor, Cincinnati. 

Dayton, O.—County Engineer Howard R. 
Klepinger has about completed the plans for 
a bridge over the Miami at Needmore road; 
the plans call for a reinforced concrete 
bridge, to cost $10,000. 

Massillon, O.—The city proposes to con- 
struct lift bridge over Ohio Canal at Main 
street. 

Portland, Ore.—The Ways and Means 
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Committee has been authorized to sell the 
proposed $450,000 bonds for the reconstruc- 
tion of the Madison street bridge; the 
committee will immediately proceed with 
advertising for the sale of the bonds and 
the City Executive Board will enter into 
the proper arrangements with the Portland 
Railway, Light and Power Company in 
regard to the rights-of-way which this 
company has over the structure; the char- 
ter amendment providing for the construc- 
tion of the bridge specifies that the re- 
ceipts from the franchises over the bridge 
shall exceed $15,000 a year, which will go 
toward paying for the cost of the bridge 
during the life of the bonds. 

Sapulpa, Okla.—A bridge to cost $38,000 
will be built across the Canadian River, 
near Sapulpa.—Address County Auditor. 

York, Pa.—The Grand Jury has recom- 
mended construction of four new bridges 


by the county. : : 
Camden, S. C.—The iron bridge across 
the Wateree River, which was destroyed 


by the recent floods, will be rebuilt at once; 
G .G. Hugins can give information. 

Memphis, Tenn.—Another new concrete 
bridge is soon to be built over Gayoso 
bayou; plans have been submitted to the 
City Engineer, J. H. Weatherford, by the 
Union Railway Company, for a bridge at 
Front street over the bayou. 

Austin, Tex.—Plans and_ specifications 
are being prepared for bridge to be erected 
at Congress avenue. 

Houston, Tex.—City will at once build 
new bridge over Buffalo Bayou to replace 
structure destroyed by recent freshet. 

Beloit, Wis.—Council has directed esti- 
mates to be secured for replacing the cen- 
tral bridge with a modern concrete struc- 
ture.—Address City Engineer Caldwell. 

Cheyenne, Wyo.—An election will be held 


in November to vote on the question of 
issuing $500,000 in bonds for improving 
water system. 

Norfolk, Va.—W. H. Taylor, Assistant 
City Engineer, is preparing estimates for 
replacing two wooden bridges over Duke 
street and one bridge over Brush street, 
with concrete culverts. 


MISCELLANEOUS 


Riverside, Cal.—Council has decided to 
eall an election to vote on the question 
of issuing $240,000 improvement bonds.—S. 
C. Evans, Mayor. 

Yuba City, Cal.—Bids are 
opened for new Town Hall. 

Denver, Col.—The question of erecting a 
new city jail is now being discussed—Ad- 
dress Fire and Police Board. 

Gainesville, Ga.—The question of issuing 
$160,000 in bonds for improvemnt pur- 
poses is under consideration. 

Chicago, I!l.—The question of securing 
property on the north lake front for park 
purposes is being discussed.—Francis T. 
Simmons, President of the Park Board. 

Linton, Ind.—At a recent meeting of 
Council steps were taken for purchasing 
property for a park. 

Davenport, la.—Members of the Board of 
Health favor the building of a garbage re- 
duction plant before next year and issuing 
bonds for the payment; Davenport must 
take some action in regard to the disposal 
of its garbage and must do so immediately; 
Mayor Scott has been collecting data on the 
various garbage plants throughout’ the 
country and will lay this before the Board 
of Health, and it is planned to appoint a 
committee to investigate these plants or to 
get an expert to tell the Board what is the 
best plan to pursue. It is probable that it 
will take from $25,000 to $50,000 to establish 
a plant. 

Butte, Mont.—Bids are 
for a new playground. 

Omaha, Neb.—Council has adopted a res- 
olution for the erection of a new jail at 
Eleventh and Dodge streets. 

Seward, Neb.—Council has accepted plans 
by Architect Berlinghoff for a new City 
Hall, to be modern in every detail. 

Asbury Park, N. J.—At the meeting of 
the Asbury Park Beach Committee, among 
the improvements proposed is a swimming 
pool at First or Second avenue, with mod- 
ern bath-houses, the rebuilding wholly or 
partially of the boardwalk, the enclosing 
and enlarging of the arcade, the erection 
of a large pavilion at the foot of Deal 
Lake, with hot and cold baths, and the ex- 
tension of the boardwalk to Deal Lake 
flume. President Steiner suggested a meet- 
ing with Mayor T. Frank Appleby and 
Council, and that at least $150,000 be voted 
for these improvements, the same to be 
raised by bond issue. 

The Commission ordered work upon the 
jetties to be renewed October 1. Over 1,270 
feet of jetties were built last spring, and 
there are still over 200 feet to be added. 

Newark, N. J.—Authority to issue county 
bonds to the amount of $700,000 has been 
asked for by the Board of Freeholders by 
its Finance Committee: there are to he 


soon to be 


to be advertised 
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two separate issues, one for $500,000, for the 
work on the Overbrook Hospital. and the 
other of $200,000 park bonds. Chairman 
Nathaniel J. Ward, of the Finance Commit- 
tee, says the proposed bond issue would 
earry along the work until December, at 
least, and explained that the issue of park 
bonds was requested by the Park Commis- 
sion for improvements at Weequahic: all 
the bonds will run for forty years and bear 
interest at four per cent. per annum. 

College Point, L. I., N. Y.—Plans are un- 
der way for a new city park; the Non- 
partisan Taxpayers’ Association is back of 
the scheme. 

Rochester, N. Y.—Cobb Hill surroundings 
are to be improved and a modern new city 
park laid out. 

West Winfield, N. Y.—The people of this 
village are interested in securing site as 
soon as possible for the erection of a new 
Town Hall.—Address the Town Clerk. 

Ashtabula, O.—An election will be held to 


decide the question of issuing $160,000 
eS for building subway.—Address Mayor 
Cook. 

Cincinnati, O.—Mr. Kellogg’s ordinance 


was passed for a bond issue of $1,000, to 
pay the cost of building concrete steps on 
Eastern avenue adjoining the property of 
the new water works. 

Columbus, O.—The question of a garbage 
disposal plant for this city is being dis- 
cussed. 

Portland, Ore.—Chief of Police Gritz- 
macher asks for the erection of a sub-sta- 
tion at Union avenue and Hancock street, 
where the city recently acquired a parcel of 
ground. 

Beaver Falls, Pa.—The garbage ordinance 
authorizing the erection of the crematory 
has been passed on final reading by Coun- 
cil, and arrangements will be made to push 
the erection of the plant to completion 
with all possible dispatch; $16.000 is avail- 
able. 

Kutztown, Pa.—At special election re- 
cently $7,000 bonds was voted for the erec- 
tion of a new Borough Hall. 

Philadelphia, Pa.—The Commissioners of 
Fairmount Park have petitioned Councils 
for an immediate appropriation of $25,000 
for maintenance of grounds and _ $500,000 
for permanent improvements. 

The city has taken title from Henry 
Nichols to a tract of land about 15 acres at 
Castor and Large avenues, to be used for 
park purposes. 

Pittsburg, Pa.—Councils at their first reg- 
ular session since the beginning of summer 
finally passed ordinances submitting to the 
electors the propositions to issue about 
$7,000,000 bonds for municipal improvements 
as follows: East street viaduct bridge, 
$1,000,000; new reservoir for the Northside, 
$1,200,000; purchase and improvements of 
the Monongahela Water Company’s plant, 
$2,675,000, including $700,000 for the exten- 
sion of the water lines; construction of a 
bridge at Larimer avenue, $175,000: estab- 
lishment of incinerating plants, $185,000; 
improvement of the Water system in the 
East End, $300,000: new market house for 
Fountain Park square, Northside, $500,000; 
construction of a bridge over Negley Run, 
$30,000, and for machinery and appurte- 
nances for the filtration plant, $500,000. 

Scranton, Pa.—Lewis & Kitchen, the firm 
which secured the contract for the instal- 
lation of the new garbage plants, are seek- 
ing bids from local contractors for the 
erection of two garbage incinerators; as 
they have furnished a bond to have both 
plants ready by December 15, it is quite 
necessary that they get the buildings up 
without delay; Director of Public Works 
. R. Acker is busy preparing the routes 
for the teams that will do the collecting. 

Marlin, Tex.—Bids will be received, Oc- 
tober 1, for the purchase of $50,000 5 per 
ecent., 40-year bridge bonds.—D. H. Doyles, 
County Judge. 

Petersburg, Va.—About $25,000 is to be 
expended in improving and rebuilding jail. 
—Address Mayor. 

Madison, Wis.—Upon the recommendation 
of the Finance Committee. Council voted 
to issue park bonds of $30,000 and $25,000 of 
bonds for market purposes; the money 
which will be realized from the park bonds 
will be used for the completion of Tenney 
Park. Mayor Schubert said that the money 
will be expended for the purchase of addi- 
tional land and for the covering of this 
land with sufficient soil. A wagon bridge 
will be built to connect the mainland and 
the island and it is also proposed to erect 
two foot bridges. The Mayor said that if 
any money is left over it will be used 
toward paying for the bridges. City Engi- 
neer Icke estimates the cost of the wagon 
bridge at $5,000. Landscape Architect John 
Nolen estimated the cost of completing the 
park at $40,000. An effort will be made to 


get the money needed above $30,000 by pri- 
vate subscription. 

Milwaukee. Wis.—Improvements are be- 
ing discussed for the Lake Shore Park: Bay 
View eae is to be enlarged and greatly im- 
proved. 
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BIDS RECEIVED 


Hot Springs, Ark.—This city has just let 
contracts for paving several street with 
bitulithic and granitoid; the total amount 
will cost about $135,000.—M. H. Jodd, 
Mayor. 

Hartford, Conn.—Contract for the con- 
struction of State road work, bids for 
which were opened at the office of the 
State Highway Commissioner, have been 
awarded as follows: Town of Suffield, 1,315 
linear feet macadam, to Olmsted & Olm- 
sted, East Hartford, at $1.21 per linear foot. 
Other bidders were: Board of Selectmen of 
Town, $1.90; A. D. Bridge’s Sons, Hazard- 
ville, $1.95; O. T. Benedict, Pittsfield, Mass., 
$2.50. Town of North Canaan, 3,680 linear 
feet combined macadam road, with telford 
base, to Selectmen of town, at $1.15 for 
macadam and $1.50 for telford; no other bid- 
der; one 24-inch and one 15-inch tile culvert 
required on work. Town of Trumbull, 2,700 
linear feet macadam-telford, on Newtown 
turnpike, to T. H. Gill & Co., Winter Hill 
Station, Boston, Mass., $1.49 for macadam 
and $1.90 for telford. Other bidders were: 
O. T. Benedict, Pittsfield, $2.25 and $2.75: 
B. D. Pierce, Jr., Co., Bridgeport, $1.99 and 
$2.75. Town of Trumbull, 3,000 linear feet 
macadam, with combined gutters, on Hunt- 
ington turnpike, to same, at $1.95 for mac- 
adam and 75 cents per square yard for cob. 
Othtr bidders were: O, T. Benedict, Pitts- 
field, Mass., $2.35 and 90 cents; B. D. 
Pierce, Jr., Co., Bridgeport, Conn., $2.22 ana 
65 cents. Two 15-inch tile culverts witli 
strainer required on work. Town of Win- 
chester, 4,461 linear feet macadam road. 
with combined gutters and retaining waii., 
to Lane Construction Company, Meriden. 
at $1.66 for macadam, 60 cents per squar: 
yard for cobblestone gutters and $6 pe: 
cubie yard for wall. Other bidders were: 
O. T. Benedict, Pittsfield, Mass., $1.99, 9 
cents and $6; Pierson Engineering & Con- 
struction Company, Bristol, $2.20, 60 cents 
and $6; Joseph Mascetti, Torrington, $2.30. 
50 cents and $5.50; T. H. Gill Company 
Boston, Mass., $2.35, 75 cents and $5. On: 
24-inch, one 18-inch and one 15-inch til 
culverts required on work. Town of Gran 
by, 5,700 linear feet macadam and telford 
road, to A. Bridge’s Sons, Hazardville. 
$1.44 for macadam and $1.89 for telford. 
Other bidders were: Connecticut Contract- 
ing Company, Hartford, $2.11 and $2.81; O 
T. Benedict, Pittsfield, $1.79 and $2.29; Pier- 
son Engineering and Construction Com 
pany, Bristol, $1.90 and $2.40; Lane Con 
struction Company, Meriden, $1.60 and 
$2.10: F. Arrigoni & Bro., Durham, $1.85 
and $2.40; T. H. Gill Company, Boston, $1.68 
and $2.08. Two 15-inch tile culverts re- 
quired on work. Town of Granby, 4,700 
linear feet grading with 6-inch hardening 
top, with railing and culvert, to F. Arri- 
goni & Bro., Durham, at $5,000 for road 
work and $600 for culvert. Other bidders 
were Connecticut Contracting Company, 
Hartford, $8,883 and $525; Amos Bridge’s 
Sons, Hazardville, $6,800 and $2,000; O. T. 
Benedict, Pittsfield, $5,500 and $800; Pier- 
son Engineering and Construction Com- 
pany, Bristol, $5,400 and $700; Lane Con- 
struction Company, Meriden, $5,500 and 
$900; T. H. Gill Company, $7,976 entire. 
Town of Killingly, 3,235 linear feet gravel 
road on main highway from Danielson to 
the town, at $1.05 per linear foot. J. A. 
Gilbert, Town of Danbury, 935.5 linear feet 
macadam-telford road on Park avenue, to 
oO. T. Benedict, Pittsfield, Mass., at $1.78 
per linear foot for macadam and $2.22 pe! 
linear foot for telford. This includes about 
50 feet of rubble drain. Town of Willing- 
ton, 800 linear feet rubble drain and telford 
road, with a 12-inch tile culvert to the T. 
H. Gill Company, Boston, Mass., at $1.50 
per linear foot. Also 150 linear feet shal- 
low drainage, with 4-inch tile and telford 
construction to the same contractor at 
$1.50 per linear foot. Town of Lisbon 
(Jewett City postoffice), 800 linear fee! 
gravel road on the Norwich turnpike, to T. 
H. Gill Company, Boston, Mass., at $1.28 
per linear foot. Town of Guilford, 2,000 
linear feet gravel-telford on Clapboard Hill. 
to F. Arrigoni & Bro., Durham, Conn., at 
$1.20 per linear foot. 

Newington, Conn.—The contract for the 
construction of 16.375 linear feet of mac- 
adam and 2,100 linear feet telford road. 
with cob gutters, retaining wall and railing. 
on the Berlin turnpike in the town ol 
Newington, has been awarded to Frank 
Arrigoni & Bro., Durham, Conn., at $2.15 
per linear foot for macadam, $2.65 for tet 
ford, $1.10 per linear foot for rubble drain. 
$4.20 per cubic yard for wall and 35 cents 
per square yard for cobble gutter. 

Stamford, Conn.—Bids were received b) 
the Stamford Water Company for the con- 
struction of a dam, together with other 
works necessary to the enlargement of. the 
reservoir: A. B. Griswold, New Britain, 
Conn., $103,045; Godwin Construction Com- 
pany, 30 Church street, New York, $108,765: 
BE. G. Bangs, ._New. York, $114,532; R..K. 
Everitt & Co.. Tarrytown, N. Y., $115,504; 
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Boston & New York Contracting Company, 
220 Devonshire street, Boston, Mass., $117,- 
745; New York Continental Jewell Filtra- 
tion Company, 15 Broad street, New York, 
$118,480; Bunting, Bull Company, Lever 
Building, Flushing, N. Y., $122,100; C. W. 
Blakeslee & Sons, New Haven, Conn., 


$123,322; O’Brien Construction Company, 
Waterbury, Conn., $122,320; R. W. Sher- 
man, Utica, N. Y., $125,770; Arthur Mc- 


Mullen, Stamford, Conn., $127,710: John O. 
Merritt Company, Portchester, N. Y., $129,- 
320; J. B. Malatesta, 3169 Jerome avenue, 
New York, $130,925; R. E. Boggs, Char- 
lottesville, Va., $131,617; Richards & Gas- 
ton, 148 Liberty street, New York, $134,825; 
Tucker & Vinton, 103 Park avenue, New 
York, $139,345; Coleman Bros., 15 Court 
street, Boston, Mass., $143,215; Russell Con- 
tracting Company, 156 Fifth avenue, New 
York, $147,098; United Engineering and 
Contracting Company, 32 East Thirty-third 
street, New York, $149,959; F. Wardwell, 
Stamford, $153,210; Decicco Contracting 
Company, Larchmont, N. Y., $167,145. 

New London, Conn.—The Worcester Con- 
duit and Paving Company, H. J. McGuire, 
Treasurer, has secured contract, at $30,000, 
for brick pavement. 

Southington, Conn.—The contract for 
constructing about 16,000 square yards of 
macadam road in the borough limits has 
been awarded to C. W. Tryon, of Meriden, 
Conn. The borough will do all grading 
work and the contractor will apply the 
macadam treatment. It is approximated 
that 5,000 tons of trap rock will be used, 
and the contractor will be paid at the rate 
of $1.50 per ton.—Samuel H. McKenzie, 
Borough Engineer. 

Torrington, Conn.—The delinquent side- 
walk proposition engaged the time of the 
Board of Warden and Burgesses, when 
bids of several contractors were received 
and John De Michiel & Bros., who fur- 
nished the lowest estimate, was awarded 
the contract. The estimates were called 
for those streets where property owners 
had been notified to build sidewalks and 
had failed to comply. The bids, as sub- 
mitted, were: Patrick Gleeson: Straight 
cufbing, 45 cents per linear foot; circular 
curbing, 60 cents per linear foot; tar walk, 
per square yard, 65 cents. C. W. Crockett: 
Straight curbing, 50 cents; circular curb- 
ing, 55 cents; tar walk, 70 cents. Joseph 
Mascetti: Straight and circular curbing 
(partial bid), 50 cents; tar walk, 50 cents. 
John DeMichiel & Bros: Straight curbing, 


44 cents; circular curbing, 55 cents; tar 
walk, 64 cents. 
Washington, D. C.—Bids have been 


opened at the District Building for the con- 
struction of an intercepting sewer from the 
city boundary to Brookland, the construc- 
tion of two engines for the electric genera- 
ting plant at the sewage pumping station 
and for plumbing repairs at the Tenley 
public school. The bids were ae by 
Em. E. Helm, Acting Chief Clerk of the 
Engineer Department; Marion Hargrove, 
Property Clerk, and Dr. William Tfndall, 
Secretary to the Board of Commissioners. 
The proposals will not be scheduled and 
listed for several days. From an Official 
accounting E. G. Gummel is low for the 
sewer work; Hutchinson & McCarthy for 
the plumbing repairs and B. F. Stintervant 
Company of Hyde Park, Mass., was low for 
the electric engines. 

The contract for the construction 6f the 
East Side interceptor sewer, near Bladens- 
burg road, has been awarded to the War- 
ren F. Brenizer Company, Second and O 
streets, Washington. 

Bids were received as follows: (a) E. G. 
Gummel; (b) James A. Coyle; (c) Brennan 
Construction Company; (d) Warren F. 
Brenizer Company, all of Washington; (e) 
Sherwood Engineering Company, York, 
Pa.: Ordinary excavation (a) 79 tents; (b) 
70 cents; (c) $1.25; (d) 95 cents; (e) 67 
cents; sewer brick masonry, (a) $14, (b) 
$18, (ce) $15, (dad) $14, (e) $20; invert brick 
masonry, (a) $18, (b) $22, (c) $20, (d) $20, 


(e) $22; concrete masonry ‘“‘D,’’ (a) $7.75 
b) $8, (ce) $11.90, (da) $9, (Ce) $8; 6-inch 
pipe, (a) 20 cents, (b) 30 cents; (c) 40 


ents, (d) 30 cents, (e) 30 cents; totals, (a) 
$16,841, (b) $17,010, (c) $25,222, (d) $19,777, 
‘e) $16,949. 

Bids were also received 
‘wo vertical compound 
sewage pumping station: 
‘ecering Company, Williamsport, Pa., $5- 
26; Sturdevant Company, Hyde Park, 

iass., $5,690; Ball Engine Company, Phila- 
celphia, $8,944. 

_E. E. Helm, Acting Chief Clerk of the 
ngineer Department, announced that the 
lowest bid opened for furnishing the Dis- 

‘ict two automobile trucks for use in the 
water department was made by the Cook 
Stoddard Company. This company agreed 
’ furnish the machines at $2,336 each. 
ther bidders and their prices were: Auto 
Car and Equipment Company, $2,500 each; 
“nox Columbia Company, $2,400 each; 
\merican Motor $2,500 


as follows for 
engines at the 
Shepherd Engi- 


+ 


Truck Company, 
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each, and the Oscar Sear Automobile Com- 
pany, $2,800 each. 

Tampa, Fla.—The city has awarded the 
contract to B. L. Davis, of Tampa, for con- 


structing the storm sewer in Jackson 
street. / 
Pensacola, Fla.—The County Commis- 


sioners have awarded the Logan Fuel and 
Supply Company the contract for paving 
New York avenue. The bids were as fol- 
lows: The Logan Fuel and Supply Com- 
pany, using coquina for the aggregate 
und Portland cement, for 84% cents per 
square yard. Bigler Bros. & Todd, to con- 
erete, using dead oyster shell for founda- 
tion, for 94%4 cents, or rock for $1.14% per 
square yard. Kean, Lovelace & Mc- 
Gaughey, using one part cement and five 
parts coquina, for 88 cents per square yard. 
F. J. Trout, using either oyster shell or 
coquina, for the lump sum of $14,252 or 
$1.30 per square yard. D. M. Baker, for 
laying shell pavement with live Cedar Key 
oyster shell, laying 10 inches in center and 
8 on sides, as per specifications of the 
County Engineer, at 20 cents per square 
vard. Or with oyster and Volusia shell for 
59 cents per square yard. Foster & Long 
would use crushed flint rock, as per speci- 
fications, for 89 cents per square yard. 

Springfield, 111—The Board of Local Im- 
provement has awarded contracts as fol- 
lows: Capitol City Construction Company, 
Capitol avenue, at $1.47 per square yard, and 
Searritt and Williams street, with asphalt, 
at $1.73 per square yard, and to John E 
Pretz, of Springfield, for Glenwood avenue, 
with brick, at $1.55 per square yard. 

Albion, Ind.—The contract for the con- 
struction of the Diamond and Mott street 
sewers at Kendallville has been awarded 
to the Moellering Construction Company, of 
Ft. Wayne, at $12,955.48. 

Crown Point, Ind.—Contracts were 
awarded as follows by the County Commis- 
sioners: Forsyth avenue bridge to Paul 
Mehler; arch culvert, Cedar Creek town- 
ship, to E. H. Crowell.—Charles A. John- 
son, County Auditor. 

Bedford, Ind.—The Commissioners of 
Lawrence County hAve awarded a contract 
for the construction of six miles of gravel 
road in Marshall Township to McNee Dunn, 
of Anderson, at $18,000. 

Bloomington, Ind.—The Indiana Creosot- 
ing Company has been awarded a contract 
for furnishing 25,000 square yards of creo- 
soted paving block, requiring 25,000 feet of 
pine timber. 

Delphi, Ind.—The Commissioners of Car- 
roll County have awarded contracts for 
gravel roads as follows: Road No. 1, 
Thompson & O’Conor. Delphi, $3,300; road 
No. 2, O’Conor & Son, Delphi, $1,645; road 
No. 3, E. F. Pierce, Delphi, $5,990; No. 4, 
EK. J. Barnard, Delphi, $9,327; road No. 5, 
oe & Hoverstick, Noblesville, Ind., 
10.587. 

Ft. Wayne, Ind.—The Board of Public 
Works will probably ask Council to appro- 
priate money to cover the cost of repair- 
ing a number of asphalt streets paved by 
the former Atcatraz Company; the Metro- 
politan Engineering and Construction Com- 
pany was awarded the contract for paving 
Sixth street, from Wells to Cass, at their 
bid of $1.78 a running foot; the Moellering 
Construction Company was given the con- 
tract for cement walks on both sides of 
Low street, from Barr to Hanna, at 71 
cents a running foot; the contract for ce- 
ment ,walks on the east and north sides of 
Edgetvater avenue, from Columbia to Cres- 
cent, and on the west side of Crescent ave- 
nue, from Edgewater ta Lake, was iet to 
O. F. Menfee at 53 2-5 cents a running foot. 

New Albany, Ind.—The contract for pav- 
ing portions of East Oak and East Tenth 
streets has been awarded to Jefferson 
County Construction Company at $3.43 per 
linear foot for Red Paver block. 

New Castle, Ind.—The Commissioners of 
Henry County have awarded a contract for 
the construction of three miles of gravel 
road in Greensboro Township to Orb 
George, of Kennard, for $9,225. 

Terre Haute, Ind.—The County Commis- 
sioners have awarded contracts for im- 
proving roads as follows: Malady C. Lloyd, 
the Weeks road, Fidlar road and Payne 
road, in Linton Township, at $3,945, $4,280 
and $6,390, respectively: Elijah Reed, thé 
Punch road, and Heck Harlan Lane road in 
Linton Township at $3,100 and $3,200, re- 
spectively; T. L. Trueblood, the Eldridge 
road in Linton Township, $5,900, and to 
Harry <A. Carpenter, the McClintock 
County line road, $10,300. 

Vincennes, Ind.—For the construction of 
the gravel road petitioned for by J. D. Boy- 
kin bids were opened and Wm. Bobe, being 
the lowest responsible bidder, the contract 
was awarded to him at $3,550, the same be- 
ing less than the estimate; gravel road 
petitioned for by Harden Hollingsworth et 
al. was let to O. . Holmer at $2,084; 
gravel road petitioned for by John R. 
Horrall et al. was awarded to Thomas Hor- 
rall at $24,435. 
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Bids were opened for the construction of 
two bridges as ordered and advertised and 
the contract was let to the Vincennes 
Bridge Company for $2,250. Wm. Brock- 
smith was ordered to do the concrete work 
at bridge in Vidner township, called the 
Stoeling bridge, and at the bridge on R. T. 
Cox road, in Washington Township, under 
the direction of Bridge Engineer Spiker, 
at $7 per cubic yard and actual expenses 
incurred in raising bridge in Widner town- 
ship. 

The signed contract of the United States 
Construction and Utilization Company, of 
Rochester, N. Y., for the disposal of garb- 
age and dead animals, has been approved 
by the Board of Works; this company pro- 
poses to purchase land within three miles 
of the city and to commence the erection 
thereon within a period of four months of 
a modern and sanitary reduction plant, 
subject to the approval of the Board of 
Health, and for a period of ten years will 
dispose of all city garbage delivered to 
them at their plant, and will also collect 
up in their own special covered and sani- 
tary wagons, the carcasses of all dead 
animals, which will be reduced at their 
plant; the contract is for a period of ten 
years, and the consideration is to be as 
follows: For the first four years the city 
shall pay the company $800 per year in 
quarterly payments; during the second four 
years the city shall pay the company $1,0vu 
per year; the last two years the city is to 
pay the company $1,200 per year. This 
contract is signed for the company by W. 
S. Van Buskirk, of Rochester, N. Y. 

No provision is made in the contract for 
the disposal of night soil, the board hav- 
ing decided to leave this as it is at pres- 
ent until such time as a general storm 
and sanitary sewer system can be put in 
throughout the city. 

Des Moines, la.—The Cook Construction 
Company, city has been awarded the con- 
tract for 12 and 10-inch sewers on Ninth 
street, Wright avenue, Eighth street and 
Penn avenue, about 4,418 feet; eleven man- 
holes in East Des Moines; also for 1,890 
feet 10 and 12-inch sewers on University 
avenue, Thirty-seventh street and Cottage 
Grove avenue in West Des Moines.—George 
D. Dobson, City Engineer. 

Fort Dodge, la.—The contract for the 
new pump for the pumping station was 
awarded by the city to the Canton-Hughes 
Co., of Canton, O., at $7,975. 

Sioux City, la.—F. J. Sulzbach has been 
awarded the contract for the construction 
of a two-ring brick sewer in West Four- 
teenth street, which is necessary before the 
paving of certain Smith’s Villa streets can 
be undertaken; Sulzbach’s bid was $7,134.10, 
J. M. Lewis bid $7,362.30, and the Lytle 
Construction Company, $7,436.85; the latter 
secured the contract for curb and gutter 
in West Sixth, from Otoe to Myrtle streets; 
this company will begin the excavation 
work for the six miles of sanitary sewers 
in Morningside at once, and it is believed 
a good amount of the work will be finishea 
before snow flies. 

Vinton, la.—D. E. Keeler of the Peoples 
Construction Company, of Davenport, Ia., 
has been awarded the contract for the 
sewer to be laid this fall, at $7,236 

Bonner Springs, Kan.—The contract for 
constructing water works has been award- 
ed to J. J. Donnegan Construction Com- 
pany, of Shenandoah, Ia., at $21,000.—D.. 
Clarke Kelly, City Clerk. 

Caney, Kan.—J. W. Kelso has. been 
awarded contract for 26,780 square yards 
two-course brick on 4-inch cinders and 
2-inch sand base, at $1.3114; 11,100 cubic 
yards earth excavation at 33 cents, and 
3,350 linear feet new concrete curbing, at 
38 cents; totals, 33,394; Grant, Summer & 
Cassary, $35,119.40; Rushmore & Co., $35,- 
788.10.—Mary E. McMillan, City Clerk. 

Leavenworth, Kan.—The County Com- 
missioners have let the contract for the 
Wells bridge over Big Stranger Creek to 
the Leavenworth Bridge Company at $5,000. 

Manhattan, Kan.—Contract has been let 
for a bridge with three 75-foot spans and 
18-foot roadway, with reinforced concrete 
floor and a 4-foot footway at side with 
plank floor, to the Canton Bridge Company, 
at $4,975.—Geo. H. Hungerford, County 
Clerk. 

Bowling Green, Ky.—The new street 
which the city is constructing on Thir- 
teenth street, between West Chestnut and 
Park streets, is nearing completion; the 
grading has been done, and in the near 
future it will be macadamized; the Bowl- 
ing Green Concrete Company has. been 
awarded the contract for laying concrete 
pavements. 

Louisville, Ky.—Weber & Company, of 
Chicago, have been awarded the contract 
for the building of Section D of the South- 
ern outfall sewer, by the Board of Sewer 
Commissioners, after several weeks of con- 
sultation; their bid was $186,000, over $50,- 
000 less than that of their nearest competi- 
tor; it is estimated that it will require 
about a year to finish the work: the section 
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extends from Twenty-third and Stratton 
streets to Twelfth and Wilson streets. 
Baltimore, Md.—The Board of Awards 
has declined to accept the recommenda- 
tion of the Commissioners for Opening 
Streets for paving Thirty-first street, be- 
tween York road and Charles street, with 
bitulithic, and requested the Commission- 
ers to reconsider their actton and recom- 
mend that sheet asphalt be used; the com- 
missioners took the bids back, but they 
have not decided to make the substitution; 
under the law the Commissioners have the 
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Mass,, as follows: Item (1) crematory 
building; (2) crematory; (3) both building 
and crematory; (4) brick chimney: Decarie 
Incinerator Company, Minneapolis, Minn., 
(1) $2,900, (2) $12,888; Hapgood, Frost & 
Co., Wellesley, Mass., (1) $1,993; the Dixon 
Engineering & Constructing Company, To- 
ledo, Ohio, (2) $6,000; the Universal De- 
structor Company, New York, (1) $2,350, 
(2) $2,950, (3) $4,980, (4) $1,200; Moore- 
Boulger Destructor Company, New York, 
(1) $1,700, (2) $2,250; Lewis & Kitchen, 
Chicago, Ill., (1) $2,470, $2,470, $3,970 and 


sole power to select the material witu $4,660; (2) $1,930, $2,542, $2,230 and $2,230; 
which a street is to be paved, while the (3) $4,000, $5,880 and $4,400, (4) $650. 
Board has the right to award the _ con- Haverhill, Mass.—W. F. Duffee & Co. 


tract to the lowest bidder or reject all the 
bids. William M. Elder was the lowest 
bidder on both materials; his bid for sheet 
asphalt on a concrete base was $31,675.56, 
while his bid for bitulithic on a concrete 
base was $34,718.76, a difference of $3,043.20; 
the recommendation also required that a 
part of the bitulithic could be laid on a 
bituminous base, which, the Commissioners 
said, would decrease the difference by 
$2,000; there are only slight grades on the 
street, and it was this argument that was 
used by the members of the Board in 
favor of sheet asphalt; Commissioner At- 
wood pointed out that in several places 
there will be fills of six feet, and after a 


were awarded the contract by the Street 
Committee for granolithic sidewalks at 
$1.50 per square yard. 

Lowell, Mass.—The Park Commission has 
awarded the contract of the granite work 
in connection with the alterations in Monu- 
ment square to the firm of Mahon & Mee- 
han of Gorham street. There were but two 
bids, one from the Lawrence Granite Com- 
pany, of Lawrence, and the other from 
Mahon & Meehan. The bid of the Law- 
rence Company was $1,750 and that of 
Mahon & Meehan $1,350.—Engineer Bowers. 


Marblehead, Mass.—The Board of Select- 
men on Sept. 3 awarded the contract for 


thorough investigation he had concluded’ reconstructing Atlantic avenue to McDon- 
that bitulithic would be the most economi- ough & Co., of Swampscott, Mass., at 
cal material that could be laid. Mr. At- $5,636. 

wood added that nearly every property Springfield, Mass.—Bids were received by 


owner on the street had appeared before 
the Board and urged the selection of bitu- 
lithic. 

The Commissioners. recommended that 
Gorsuch avenue, between the York and 
Harford roads, be paved with bitulithic 
and that the contract be given to Mr. Elder 
at his bid of $2.14 a square yard—the 
lowest figure ever received for that ma- 
terial in Baltimore in connection with an- 
nex paving contracts; this recommendation 
was accepted, all agreeing that bitulithic 
should be laid on a thoroughfare with the 
grades of Gorsuch avenue; the improve- 
ment is to cost $76,777.90; Mr. Elder under- 
bid Warren Brothers, makers of bitulithic. 

Patrick Flanigan & Sons were given the 
contract for paving Garrison avenue, be- 
tween the new Liberty road and the north- 
ern city limits, with sheet asphalt, at their 
bid of $59,446. 

Bids were contract for 


opened for the 


the Board of Water Commissioners for fur- 
nishing and laying about twelve miles of 
42-inch pipe: Steel pipe: Booth & Flynn, 
Ltd., 1942 Forbes street, Pittsburg, Pa., 
$444,088; Ryan, Fox & Hennington, Spring- 
field, $487,947; T. A. Gillespie Company, 90 
West street, New York, $428,025 (awarded 
contract); James H. Holmes Company, 87 
Nassau street, New York, $575,995; Ritter- 
Conley Manufacturing Company, Pittsburg, 
$400,880, $419,591 (w.-i. pipe); Robert C. 
Storrie, Philadelphia, $477,200; Petroleum 
Iron Works Company, Sharon, Pa., $472,461; 
Fred T. Ley Company, Springfield, $494,244. 
Cast-iron pipe and specials: Ryan, Fox & 
Harrington, $447,150; United States Cast- 
Iron Pipe & Foundry Company, 71 Broad- 
way, New York, $471,200; Camden Iron 
Works, Camden, N. J., $465,375; Warren 
Foundry & Machine Company, 111 Broad- 
way, New York, $484,880. Hauling and lay- 
ing 61,300 feet of 42-inch pipe, 3,000 cubic 


paving Granada avenue, between the Lib- yards rock excavation, Westfield River 
erty road and the city limits, and Spring- crossing and other crossings: Booth 

dale avenue, between Oakfield avenue and Flinn, $210,036; Ryan, Fox & Harrington, 
the city limits, with tarred macadam. Pat- $207,544; Robert C. Storrie, $216,225; Fred 


rick Flanigan & Sons and the General Pav- 
ing and Contracting Company were the only 
bidders. 

Frostburg, Md.—H. C. Brooks Company, 
Fairmont, W. Va., is low bidder at $7,708.03 
for paving Broadway with brick.—William 
Harvey, City Engineer. 

Hagerstown, Md.—The County Commis- 
sioners have awarded to John T. Clarkson 
the contract to build what is known as the 


T. Ley & Co., $137,100; Loring N. Farnum 
Company, 53 State street, Boston, Mass., 
$134,187; William F. Norton, 215 West One 
Hundred and Twenty-fifth street, New 
York, $169,920; Falvey & Kelly, 15 Rush 
street, Somerville, Mass., $210,830; General 
Contracting Company, 1234 Henry Clay 
avenue, New Orleans, La., $418,950. 

T. A. Gillespie Company, 90 West street, 
New York City, was the successful bidder 


Dr. Roach road, in the Blue Ridge Summit for pipe line contract No. as per the 
section of Ringgold District, the road hav- following items: 16,000 feet 42-inch steel 
ing been petitioned for under the Shoe- pipe %4 laid, $6; 34,000 feet 42-inch steel 
maker road law; the contract will now pipe 5-16 laid, $6.60; 7,900 feet 42-inch steel 


have to be approved by the State Highway pipe % laid, $7.25; 3,400 feet 42-inch steel 
Division of the State Geological Survey be- pipe, 7-16 laid, $8; 3,000 cubic yards rock 
fore it becomes operative; the bid is ap- excavation, $2.75; 1,300 cubic yards con- 
proximately $5,300. crete, $6; Westfield River Crossing, $5,000; 

Boston, Mass.—The New England Struc- other crossings, $1,500; old rails, $600. 


tural Company, city, was awarded the con- 
tract for rebuilding the Massachusetts ave- 
nue bridge, at $22,342; other bidders were: 


The following bids were received for 1,821 
feet of 54-inch steel pipe, the contract stat- 
ing that the first 62 lengths of pipe, begin- 


Boston Bridge Works, 47 Winter street, ning at the West Parish filters, shall be of 
Boston, $27,174; H. P. Converse & Co., 88 54-inch steel: Canton Boiler & Engineering 
Broad _ street, Boston, $27,849.—William Company, Canton, O., $10,760; Carroll- 


Jackson, City Engineer. 

James Doherty submitted the lowest bid 
for wood block paving on Washington and 
Congress streets at $4,736 and $5,348, re- 
spectively. 

Fort Andrews, Mass.—Bids for the con- 
struction of a garbage crematory and build- 
ing were received by Captain Ira L. Fred- 
endall, Quartermaster, U. S. A., Boston, 


Porter Boiler & Tank Company, Pittsburg, 
Pa., $11,300; Cruse-Kemper Company, Am- 
bler, Pa., $11,400; Elba Iron Manufacturing 
Company, 816 Perry Building, Philadelphia, 
Pa., $12,650; Edwin Burhorn, 71 Wall 
street, New York, $12,957; Standard Boiler 
& Plate Iron Company, Niles, O., $13,494; 
P. Delaney & Co., Newburg, N. Y., $13,500. 
T. A. Gillespie, New York City, lock bar 
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steel pipe, $10,470.—E. E. Lochridge, Chief 
Engineer. 

Ryan, Fox & Harrington, Springfield, was 
low bidder for cast-iron pipe, at $23.90 per 
ton, or a total of $442,150 for the pipe, and 
$50 per ton, or $5,000 for the specials. The 
U. S. Pipe and Foundry Company, 71 Broad- 
way, New York City, bid $25.20 for the pipe 
and $50 for specials, while alternate bids 
for the pipe, ranging from $24.60 to $25.20 
were submited by the Camden Iron Works, 
Camden, N. J., and $24.80 and $26.50 for the 
pipe by Warren Foundry and Machine Com- 
pany, 111 Broadway, New York City. 

Loring N. Farnum Company, 53 State 
street, Boston, was low bidder, at $134,187 
for hauling and laying pipe, ete., bidding 
$1.99 per foot for hauling and laying 42- 
inch pipe, total $121,987; $2.90 per cubic 
yard for rock excavation, total $8,700; $3,000 
for Westfield River crossing, and $500 for 
other crossings. Other bids were: Booth & 
Flinn, Ltd., Pittsburg, Pa., $210,036; Ryan, 
Fox & Hanington, $207,544; Robert C. Stor- 
rie, Philadelphia, Pa., $216,225; Fred T. Ley 
& Co., Inc., city, $137,100; Wm. F. Norton, 
215 West 125th street, New York City, 


$169,920; Falvey & Kelley, Somerville, 
$210,830; General Contracting Company, 
New Orleans, La., $418,950. 


Lewistown, Mont.—The County Com- 
missioners have awarded the contract for 
six steel bridges to the Security Bridge 
Company of Minneapolis, the contract 
amounting to over $10,000. 

St. Paul, Minn.—The lowest bid opened 
by the Board of Public Works for mac- 
adamizing Maryland and Edgerton streets 
and Payne avenue were submitted by For- 
restal & Feyen, at $4,539, for the first two 
streets, and $5,589 for the latter. 

Clarksdale, Miss.—Contracts were awara- 
ed by the Mayor and Aldermen as follows: 
To Weber Company, Memphis, Tenn., for 


concrete steel chimney; to Ball Engine 
Company, Erie, Pa., for 540-horsepower 


engine; to Crocker-Wheeler Company, Am- 
pere, N. J., for 360-kw. direct-connected 
generator.—Walter G. Kirkpatrick, Jack- 
son, Engineer. 

Pascagoula, Miss.—The city has awarded 
the contract for laying sewers, paving and 
curbing and laying sidewalks to Pierson & 
Richardson, of Meridian, at $26,782. 

Gothenburg, Neb.—Contract for the com- 
plete water works plant has been awarded 
to Des Moines Bridge and Iron Company, 
Des Moines, Ia., for $26,990, and for com- 
plete sewer plant to Smith & Sons, In- 
dianola, Ia., for $4,718.85.—C. F. Williams, 
City Clerk. 

Wolfeboro, N. H.—The contract for fur- 
nishing the water pipe for the new “wild 
line’ of the Wolfboro water works system 
has been awarded to R. D. Wood & Co., 400 
Chestnut street, Philadelphia. 


Caldwell, N. J.—The Road Committee of 
the Board of Chosen Freeholders has 
awarded contracts for the masonry work 
for the new concrete, steel-beamed bridge 
over Green Brook, Caldwell, to James T. 
Boylan, of Belleville, N. J., at $3,392. 


Edgewater, N. J.—John J. McGarry, city, 
has been awarded contract for paving; 
six bids were received, ranging from $57,- 
646 to $80,114.—George A. Carleton, Mayor. 


Garfield, N. J.—Bids were opened as fol- 
lows by the Mayor and Borough Council 
for extending the water distribution sys- 
tem and for the erection of a steel stand- 
pipe. Contracts were awarded as follows: 
For extension of water pipes, to George 
Sargent, Jr., at $11,300; steel standpipe, 
30x45 feet, to Tippett & Wood, Phillips- 
burg, N. J., at $5,469, and for pump and 
boiler house and reinforced-concrete pump 
pit and reservoir, to Sargent & Warren, at 
$7,000.—Colin R. Wise is Borough Engineer, 
34 Bloomfield avenue, Passaic. 

Perth Amboy, N. J.—Bids for sewers and 
pavements were received as follows: Oak 
street sewer: J. K. Jensen, $827; Johan 
Jensen, $870; Martin Hansen, $983; Andrew 
Dahl, $883, and Meagher & Smith. 
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Neville street sewer: Meagher & Smith, 
$667; Martin Hansen, $660; J. K. Jensen, 
$580, and Johan Jensen, $520.60. 

Lawton place sewer: J. K. Jensen, $600; 
Johan Jensen, $580; Martin Hansen, $745; 
O. K. Jorgenson, $757, and Meagher & 
Smith (bid informal). 

Steadman place sewer: J. K. Jensen, $600; 
Oo. K. Jorgenson, $719; Johan Jensen, 
$520.60; Meagher & Smith, $667, and Mar- 
tin Hansen, $725. 

Jefferson street pavement: Meagher & 
Smith, $1,462, plus paving; J. K. Jensen, 
$1,340, plus paving. The latter item will 
be about $1,500. 

Fayette street pavement: Meagher & 
Smith, $453.75, plus paving; J. K. Jensen, 
$409.50, plus paving. The latter cost will 
approximate $900. 

Resolutions were adopted awarding the 
sewer contracts to the lowest bidder in 
each case. The street paving contracts 
were not awarded, as it must first be de- 
termined by the choice of a certain kind 
of brick. The samples of brick will be 
tested by the City Engineer. 

Plainfield, N. J.—The Committee from 

the Union County Board of Freeholders 
which has charge of the plans for the con- 
struction of a new bridge on Terrill road 
over Cedar Brook, of which Freeholder J. 
Hervey Doane is the Chairman, met yes- 
terday to receive five bids, and Arthur E. 
Smith, of this city, received the contract, 
his bid of $548 being the lowest; the other 
bids were as follows: Serrell Construction 
Company, $618; J. E. Kelly, of New Market, 
$657.90; Joseph Moore, of Cranford, $735; 
Warren B. Travell, of Plainfield, $740. The 
bridge is to be 40 feet long with an 8-foot 
span and is to be an iron beam, brick arch 
concrete structure. 
_ Albany, N. Y.—Bids were received by F. 
Cc. Stevens, Superintendent of Public 
Works, for furnishing and erecting three 
bridge superstructures over the Cayuga In- 
let at Ithaca, the bridges to be located at 
(a) State street, (b) Seneca street, (c) 
Buffalo street. The bids were as follows: 
Montour Steel. Company, Montour Falls, N. 
Y., (a) $8,983, (b) $6,810, (c) $6,810; Penn 
Bridge Company, Beaver Falls, a., (a) 
$11,240, (b) $8,970, (c) $8,970; McClintic- 
Marshall Construction Company, Potts- 
town, Pa., (a) $7,000, (b) $5,700, (c) $5,790; 
Groton Bridge Company, Groton, N. Y., (a) 
$8,534, (b) $7,162, (c) $7,162; Lewis F. Shoe- 
maker & Co., Harrison Building, Philadel- 
phia, Pa., (a) $8,765, (b) $6,994, (c) $6,994; 
United Construction Company, 467 Broad- 
way, Albany, N. Y., (a) $7,461 or $7,365 
(alternate designs), (b) $6,274, (c) $6,274 
(awarded contract); designs and plans were 
also called for and submitted with the pro- 
posals. 

For the second time within a few months 
Superintendent F. C. Stevens, of the State 
Department of Public Works, failed to re- 
ceive any bids for barge canal contract No. 
20, involving an expenditure of about $4,- 
178,900; the contract calls for dredging the 
Mohawk River, from Rexford Flats to Lit- 
tle Falls, a distance of about 58 miles. Super- 
intendent Stevens probably will ask the ad- 
visory board of engineers and the State 
Engineer to give their official views as to 
the reason for lack of bids, and also their 
recommendation as to what course shall be 
pursued with regard to this contract. 

Two bids were received for contract No. 
66, calling for excavation near Lockport. 
The bidders were: Empire Engineering Cor- 
poration, of New York, $750,685, and E. M. 
Graves, of Cleveland, $791,191; the State 
Engineer’s estimate was $751,039. 

Buffalo, N. Y.—The McClintic-Marshall 
Construction Company, Park Building, 
Pittsburg, Pa., received the contract for 
the structural steel for the viaduct to be 
erected by the New York Central Railroad 
Company and the Grade Crossing Commis- 
ion of Buffalo over the New York Central 
Railroad Belt Line at Kensington avenue. 
The Terry & Tench Company, One Hundred 
and Thirty-first street and Lexington ave- 
aue, New York, will erect same. Contract 
or eleven other steel structures required 
or the abolishment of grade crossings on 
he company’s belt line will be placed 
hortly from that company’s offices at New 
York City. 

_ Rochester, N. Y.—The Board of Contract 
& Supply awarded contracts as_ follows: 
Whitmore, Rauber & Vicinus, 270 South 

venue, for trap rock pavement on Char- 
otte street, at $8,479; gravel pavement on 
a street, to Holder & Bauman, at 
_ Saranac Lake, N. Y.—The Board of Trus- 
ees awarded the contract to Eldridge & 
Grannis, of Ossining, for paving Main 
street, Broadway, Bloomingdale avenue and 

‘epot street with Mack brick and to build 
i1acadam roadways in Upper Broadway, 
Flower 


‘aSt Main street, Church street, 
venue and River street. 

Troy, N. Y.—The following bids were re- 
‘ived by the Board of Contract and Sup- 
y for paving (a) Washington street and 
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(b) Grand street (price given per square 
yard): North Hudson Construction Com- 
pany, (b) asphalt, $2.70; John H. Gleason 
Company, (a), brick, $2.32 and $2.48; Geo. 
Hannon, (a), brick, $2.50 and $2.62; E. H 
McKenna, (a), brick, $2.32, and granite, 
$3.15; (b) brick, $2.33, and granite, $3.15; 
Golden & Lansing, (a) $2.34, and August J. 
Lonfellow, (a), granite, $2.92, and (b), 
granite block, $2.91. 

Alliance, O.—The bids for the paving of 
South Liberty avenue and East Columbia 
street were. opened by the Clerk of the 
Board of Public Service, there being five 
bids submitted for the South Liberty ave- 
nue improvement, one of which, that of J. 
C. Devine, was irregular; the four bids 
opened and tabulated by the City Engineer 
are as follows for the work completed: 
Freshwater & Sons, $8,215.80 for Alliance 
paving block; John Wilson, $6,951.45; Dr. 
J. C. Temple, $6,213.52; Stratton & Apple- 
gate, $7,172.14. In all the bids except that 
of Dr. Temple, a higher price was bid for 
Minerva block. 

In the bids submitted for the paving of 
East Columbia street the bid of the Mc- 
Ginty Construction Company was low. 

Canton, O.—T. Turnbull, city, has 
been awarded the contract for grading, 
curbing and paving East Lake street, from 
Belden avenue to Grace street, at his bid 
of $8,071. es 

Cincinnati, O.—The County Commission- 
ers have awarded the contract for the im- 
provement of Blue Ash avenue, from Coop- 
er avenue to the Plainfield pike, and Plain- 
field pike, from Blue Ash avenue to Mont- 
gomery pike, to D. O. Schmidt, at $11,155, 
and for the improvement of the Duck Creek 
road, from Cincinnati to the Deerfield road, 
to John W. Shields & Bro., at $38,008. 

Columbus, O.—The Service Board has 
awarded to Jones Bros. a contract for the 
construction of a levee embankment at the 
site of the proposed garbage reduction 
works, along the Scioto River, for $11,070. 

Coshocton, O.—Thomas J. Norman, city, 
has been awarded contract for 2,000 square 
yards 4-inch brick, 2-inch sand founda- 
tion in place, at $1.18, including combined 
curb and gutter; 930 cubic yards sand ex- 
cavation at 30 cents; totals: Norman, $3,- 
$14.30; J. N. Kissner, city, $3,583; Vansickle 
& Atkinson, Newcomerstown, $3,812.60; 
John Hall, city, $3,457; G. H. Burrell, city, 
$3,466.50; Geo. Bach & Son, city, $3,433. 

Dayton, O.—The Service Board awarded 
the contract for constructing the Bolender 
avenue sewer to William Hilt, on his total 
bid of $19,894.10; bond, $10,000. The con- 
tract for building the Germantown street 
storm sewer was awarded to the T. J. 
Backus Construction Company on a bid of 
$7,992.65; bond, $4,000. Shafer & Dill re- 
ceived the contract for the Linwood street 
sewer on their bid of $3,027.75; bond, $1,520. 
Harnish & Pfoutz got the intersection im- 
provement contract for Main street and the 
Great Miami boulevard on their bid of $38. 

Greenville, O.—The contract for the Sen- 
tral avenue improvement was awarded to 
J. R. Stocker and Thomas Barry on their 
bid of $5,600. 

Ironton, O.—Bids were opened for 40,000 
feet of cement paving and the Ironton 
Construction Company’s bid, a fraction over 
8 cents per foot, is claimed to be the low- 
est price ever given for this class of work. 

Lockland, O.—Contract for the improve- 
ment of West Ferrer street, Stewart avenue 
and Wayne avenue, was awarded to B. Nie- 
haus, the low bidder. 

Mansfield, O.—C. E. Martin & Bros., city, 
have been awarded the contract for the 
dome on the Court House at $7,265.05; C. 
M. Rowland, city, contract for power house, 
ete., at $3,568; Fitzpatrick & Hoephner,. of 
Columbus, the heating system, for $4,670. 

Norwalk, O.—The contract for painting 
the water works standpipe one coat on the 
outside and one coat on the inside ten feet 
down, was awarded to W. R. Sprat for $85; 
the next lowest bid was $87.50 by C. O. 
Clark. 

The contract for covering the floor of the 
high level bridge with creosote blocks was 
awarded to the Modern Construction Com- 
pany of Fremont, at $7,265.47; other bids 
were as follows: Home Engineering and 
Construction Company of Canton, $7,369; R. 
W. Brown, of this city, $7,404.20. 

Contracts for concrete and stone walks 
were awarded to Philip Bremser and Fred 
H. Smith, respectively; the accepted bids 
were as follows: Cement, per square foot, 
labor 4 cents, material 6 cents, excess cut, 
per square yard, 25 cents; excess fill, per 
square yard, 75 cents. Stone: 2-inch sawed 
stone, per square foot, labor 2% cents, ma- 
terial 10 cents; 21%4-inch sawed stone, per 
square foot, labor 2% cents, material 11 
cents; excess fill, per cubic yard, $1. The 
bid includes 2%-inch sand cushion and 
material from Berlin Heights quarries. If 
Cleveland Stone Company or Ohio Quarries 
Company material is desired the price for 
214-inch flagging will be 11% cents per 
square foot with labor at 2% cents per 
square foot. 
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Piqua, O.—The Board of Public Safety 
let the bid for draining the springs and 
ponds at Fountain Park to Winton Bray at 
his bid, $210.50. 

Portsmouth, O.—Kelley Bros. were the 
successful bidders for the contract of con- 
structing a storm sewer through School 
alley in Earlytown at $387.50. 

Toledo, O.—Contracts for paving six 
streets have been iet by the Board of Pub- 
lic Service; the successful bidders being 
H. P. Streicher and S. J. Pickett. The 
streets to be improved are: Glenwood ave- 
nue, from Islington to Delaware avenue, 
sheet asphalt, at $11,001.01, to H. P. Streich- 
er; Putnam street, from Machen to Dela- 
ware avenue, sheet asphalt, at $3,109.20, to 
H. P. Streicher; First street, East Toledo, 
from Main to Platt streets, brick, at $2,- 
310.10, to S. J. Pickett; Boody street, from 
Segur avenue to Crittenden street. brick, 
at $4,472.01, to S. J. Pickett; alley between 
Wakeman and North Fourteenth street, 
from Empire street to Woodruff avenue, 
brick, at $3,097.95, to S. J. Pickett; alley 
between Wakeman and North Twelfth 
streets, from Jackson street to Southard 
avenue, brick, at $822.50, to S. J. Pickett. 

Warren, O.—Waldeck & Ready, city, have 
been awarded the contract for the Vienna 
avenue road and for the Canfield road lead- 
ing into the city; Chinnock Brothers, city, 
have been awarded the contract for the 
construction of a road leading into the 
city, and F. L. Geiger, city, has secured 
the contract for the Newton Falls road, 
between this city and Deavittsburg. 

Youngstown, O.—The Board of Health, at 
a meeting attended by Mayor A. W. Craver, 
considered bids for the garbage contract. 
A. F. Scott, who was low bidder for the 
garbage contract, at $2.47 a ton, stated 
that he had made miscalculations in his 
bid and that he would be unable to take 
the contract at the price named without 
great loss, and he asked for permission 
to withdraw his offer. It was granted and 
the contract was awarded the next lowest 
bidder, Charles C. Fisher, of York, Pa., who 
offered to remove and dispose of the garb- 
age at.$2.90 per ton. Mr. Fisher has the 
garbage contract in York, Pa. 

_ Muskogee, Okla.— Wm. R. Bush Construc- 
tion Company, of St. Louis, Mo., was the 
successful bidder on 36,100 square yards of 
brick pavement on 5-inch concrete base, 
grout filler, and 4,920 square yards of 
double-course brick with grout filler, the 
prices being $1.84 and $1.73 respectively. 
The price for combined curb and gutter was 
65 cents per linear foot, and earth excava- 
tion, 31 cents per cubic yard. 

The following contracts were let to Peter 
J. McNerney, city; 46,140 square yards of 
rock asphalt pavement, at $1.89 per square 
yard; 15,730 cubic yards of earth excava- 
tion, at 20 cents per cubic yard; 1,300 cubic 
yards of loose rock, at 75 cents per cubic 
yard; 1,300 cubic yards of solid rock, at 
$1.50 per cubic yard; 25,060 linear feet of 
combined curb and gutter, at 65 cents per 
linear foot; 13 manholes, at $30 each; 30 
catchbasins, at $32.50 each; 455 linear feet 
of 10-inch sewer pipe, 70 cents; 420 linear 
feet of 12-inch sewer pipe, at 80 cents; 720 
linear feet of 15-inch sewer pipe, at 90 
cents; 360 linear feet of 18-inch sewer 
pipe, $1.15; 2,145 linear feet of 21-inch 
sewer pipe, at $1.50; 760 linear feet of 24- 
inch sewer pipe, at $1.90; 530 linear feet 
of 27-inch sewer pipe, at $2.50. Total ag- 
gregation of $118,332.60. 

Peter J. McNerney, city, was also the suc- 
cessful bidder on the following contract of 
bituminous concrete: 43,931 square yards of 
2-inch bituminous concrete on 5-inch con- 
crete base, $1.86 per square yard; 21,170 
cubic yards of earth excavation,.15 cents 
per cubic yard; 25,360 linear feet of com- 
bined curb and gutter, 60 cents per linear 
foot; 15 manholes, $30 each; 34 catchbasins, 
$20 each; 765 linear feet of 10-inch sewer 
pipe, 63 cents; 760 linear feet of 12-inch 
sewer pipe, 73 cents; 390 linear feet of 15- 
inch sewer pipe, 83 cents; 340 linear feet 
of 18-inch sewer pipe, $1.05; 415 linear feet 
of 21-inch sewer pipe, $1.30; 805 linear feet 
of 24-inch sewer pipe, $1.90; 1,400 linear 
feet of 27-inch sewer pipe, $2.20; 1,100 linear 
feet of 30-inch sewer pipe, $2.40. Total con- 
tract aggregating $109,860.99. Besides this, 
two small districts of concrete sidewalk, of 
17,000 square feet, were let to Gilkerson & 
Levy, of this place; prices, 10% cents and 
10% cents respectively.—L. B. Kinsey, City 
Engineer. 

Eldred, Pa.—W. H. Simpson, of Olean, N. 
Y., has been awarded the contract for a 
system of sewerage. 

_ Ellwood City, Pa.—Bids for the furnish- 
ing of electric light for the town for from 
five to ten years by contract were received 
by Council from the Pennsylvania Power 
Company and the Harmony line: the bids 
were referred to the Electric Light Com- 
mittee for recommendation; the bid of the 
Pennsylvania Power Company was at the 
rate of 2% cents per kw. hour for commer- 
cial and street lighting from dark to dawn 
on a moonlight schedule, and 3 cents per 
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kw. hour for an all day and night service 
commercial and street lighting, the street 
lights to burn when necessary; the Har- 
mony line bid 2%, cents per kw.- hour for 
the commercial and street lighting, con- 
tinuous service, or at the same rate on 
the commercial lighting and the street 
lights to be furnished at the rate of $40 
per year for each light for an all night 
service. 

Forest City, Pa.—The contract for the 
construction of 18,000 linear feet of sewer 
here has been awarded to the Westmore- 
land Construction Company, of Greensburg. 

Latrobe, Pa.—William Gibson, city, has 
been awarded the contract for the con- 
struction of the new sewer in John street. 

McAdoo, Pa.—The contract for construct- 


ing sewers, for which six bids were re- 
ceived, has been awarded by the Town 


Council to Ludwig Kramer at $12,178; the 
highest bid was $20,642. 

Monaca, Pa.—The following bids have 
been received by the Borough Council for 
a new furnace: Albert J. Fruth furnace, 
$150; Geo. P. Helt, furnace No. 50, Twen- 
tieth Century, $135; Harper Alexander, No. 
60 Boomer, $190; J. C. McMillan, No. 50 
Boomer, $149.50, No. 53 Boomer, $159.25; 
W. C. McDonald, Monaca, No. 50 High 
Boomer, $183; No. 66 Canton Furnace, $186, 
No. 56, $198; Heidrick & Taylor, Monaca 
Prizer furnace, capacity 70,000 cubic feet, 
for $133. On motion of Mullen and Arbo- 
gast, outside bids were rejected and other 
bids were referred to Building Committee, 
to recommend furnace. 

Monongahela, Pa.—Sids were received by 
the County Commissioners for the con- 
struction of a bridge over the Mononga- 
hela River as follows. For the superstruc- 
ture: King Bridge Company, Cleveland, O., 
$178,000; McClintic-Marshall Construction 
Company, Park Building, Pittsburg, $175,- 
670; Fort Pitt Bridge Works, Pittsburg, 
$163,900; American Bridge Company, 42 
Broadway, New York, $240,130;; Pennsyl- 
vania Steel Company, Philadelphia, $192,- 
800; Mt. Vernon Bridge Company, Mt. Ver- 
non, O., $189,300; Penn Bridge Company, 
Beaver Falls, $189,465; Strobel Steel Con- 
struction Company, Chicago, IIl., $210,000; 
Toledo-Massillon Construction Company, 
Toledo, O., $188,450. 

Paint, Pa.—Council has awarded D. A. 
Malone, of Holidaysburg, the contract for 
laying 3,000 linear feet of terra cotta sewer. 

Pittsburg, Pa.—Mayor George W. Guth- 
rie has awarded to Westwater & Casey 
the contract for the construction of ten 
additional filter beds at the filtration plant; 
the bids were opened several weeks ago, 
Westwater & Casey being the lowest bid- 
der, but the award was held up until Coun- 
cils passed an ordinance adding $100,000 
to the $650,000 that had been previously 
allowed for the construction and equipment 
of the beds. 

Pottstown, Pa.—Bids were opened by the 
County Commissioners for the erection of 
the new county bridge over the Manatawny 
Creek here, as follows: Willour & Co., sub- 
structure, $19,850; L. H. Focht & Son, 
complete, $42,800; James M. Smith, com- 
plete, $35,316; York Bridge Company, York, 


complete, $34,405; L. F. Shoemaker, com- 
plete, $37,700; Charles T. Eastburn, com- 
plete, $40.636; John T. Hallman, substruc- 


ture, $22,878; McClintic-Marshall Company, 
Park Building, Pittsburg, complete, $36,525; 


Toledo-Massillon Company, Toledo, O., 
complete, $34,250. 

Ridgway, Pa.—M. Applegate & Son, of 
Alliance, O., have been awarded the con- 
tract of a sewerage system at $5,000.—G. 


3orough Secretary. 

Wilkes-Barre, Pa.—A paving contract 
was authorized by the Joint Street Com- 
mittee for the paving of Lincoln street, be- 
tween South and Ross streets. Ross street, 
between Lincoln and Hickory streets, and 
Hickory street, between Ross and Lehigh 
streets. Nine bids were received from con- 
tractors from diffrent parts of the country 
and the committee recommended that the 
contract be awarded to the H. G. Mulock 
Company, of Atlantic City, which submitted 
the following bid: For Clearfield Brick 
Manufacturing Company’s block, Clearfield 
Working Company’s block, Clearfield 
Standard block, Saxton shale block, Scran- 
ton shale block, $1.97 a yard respectively. 
The committee awarded the curbing to 
Frank Anstett & Company, who bid 75 
cents per linear foot for White Haven 18- 
inch red stone and 91 cents per linear foot 
for White Haven 24-inch red stone. 

York, Pa.—There were three bidders for 
the contract to grade Edgar street, be- 
tween Rouse avenue and Prospect street, 
and it was awarded to William H. Leib at 
17 cents per cubic yard; the other bidders 
were George Lecrone and J. W. Stahle, 
each fixing a price of 23 cents. 

Stickney, S. D.—Contracts for construct- 
ing the water works system have been 
awarded as follows: For 6-inch well. to A. 
V. Depue, of Plankinton, S. D., at $1.75 
per foot; remainder of system to Sykes, 
as follows: 6-inch cast- 


Greiner, 


Stillwell & Kedal, 
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iron water main, 70 cents; 4-inch cast-iron 
main, 55 cents; specials, 3% cents per Ib.; 
hydrants, 90-foot steel tower, 40,000-gallon 
cypress, pumping station, machinery 
valves, hydrants, etc.—Dakota Engineering 
Company, of Mitchell, Engineers. 

Bristol, Tenn.—The contract for the con- 
struction of the macadamized road from 
Bristol to Blountville, a distance of ten 
miles, was awarded to the Kries-French 
Construction Company, of Knoxville; work 
is to begin within ten days, and the road 
will be completed within twelve months. 
The award was made at the office of John 
H. Caldwell, Chairman of the Good Roads 
Commission, empowered to expend the 
$100,000 bond issue recently floated for 
this purpose, and was accepted in person 
by J. A. Kries, of the Knoxville concern, 

Murfreesboro, Tenn.—The city has 
awarded the contract to Granberry Jack- 
son, Nashville, Tenn., for making a sur- 
vey of streets and preparing plans and 
specifications for the construction of a sew- 
er system. 

Nashville, Tenn.—Bids for the machinery 
to be installed in the new $200,000 addition 
to the city’s electric light and power plant 
were opened by the Board of Public Works 
and no action taken, as Superintendent 
Pentecost desired to examine carefully into 
each of the bids; the offers were taken in 
six different divisions, covering all of the 
various kinds of apparatus to be installed; 
the total of the lowest bid aggregates $62,- 
210. The specifications call for the ship- 
ment of the machinery any time after 
March 1, 1909. Division No. 1 includes the 
turbine and accessories. Only one bid was 
submitted on this, the Allis-Chalmers Com- 
pany bidding $43,490. Division No. 2 em- 
braces the exciters, etc. The Braid Elec- 
tric Company bid $7,040, and the Allis- 
Chalmers Company 6,740. Division No. 3 
includes the pumps, one air and three 
water. The Nashville Machine Company 
bid $3,673 on this, and the Allis-Chalmers 
Company $3,925. Division No. 4 embraces 
steam piping. John Bouchard & Sons bid 
$3,068.03 and the Nashville Machine Com- 
pany $2,725. Division No. 5 includes switch- 
boards and accessories. The Braid Electric 
Company bid $5,695 and the Westinghouse 
Klectric and Manufacturing Company 
$4,865. Only one bid was received for Di- 
vision No. 6, a steel water tank, and that 
was from the Nashville Machine Company. 
This bid was $267. This local firm will 
rrobably be awarded the contract for nearly 
$7,000 worth of the work. 

The Board of Public Works has awarded 
the contract to Curtis & Le Sueur, of Nash- 


ville, for constructing a trunk sewer in 
Crutcher and South Fifth streets. 


Contracts were awarded for the construc- 
tion of three new streets in the Twentieth 
Ward by the Board of Public Works. E. T. 
Lewis & Co. will build Cleveland street and 
Arrington street and J. A. Webb will build 
Richardson street. The bids on Arrington 


street were as follows: Quinn & Ellis, 
$774.47; John Broderick, $813.85; J. A. 
Webb, $776.35; E. T. Lewis, $710.85; M. J. 


Conniff, $742.90; Curtis & LeSueur, $790.20. 
The following bids were received on Cleve- 
land street: Quinn & Ellis, $1,497.20; John 


3roderick, $1,478.70; J. A. Webb,, $1,- 
381.30; E. zi Lewis, $1,348.55; M. 
J. Conniff, $1,364.40; Curtis & lLeSueur, 
$1,400. The following bids were received 
on Richardson street: T. V. Barnesfield, 
$2,060.76: Quinn & Ellis, $2,353.88; John 


Broderick, $2,487.65; J. A. Webb, $1,936.10; 
E. T. Lewis, $2,096.50; M. J. Conniff, $2,- 
326.05; Curtis & LeSueur, $2,304.55. Arring- 
ton street will be graded and macadam- 
ized between Fifth and Sixth streets, a 
length of 370 feet, the street to be 40 feet 
wide. The appropriation for the grading 


and macadamizing, exclusive of guttering, 


is $1,500. The following are the quantities 
mentioned in the specifications: Excava- 
tion, 1,114 cubic yards; bedding stone, 173 
cubie yards, and macadam, 150 cubic yards. 
Cleveland street will be worked from Fifth 
to Seventh streets, a length of 790 feet. It 
will be 50 feet wide. The appropriation, 
exclusive of guttering, is $1.900. The quan- 
tities required are: Excavation, 1,460 cubic 
yards; bedding stone, 419 cubic yards, and 
macadam, 362 cubic yards. Richardson 
avenue (Scott) will be worked from Me- 
ridian to Fourth street, a length of 1,060 
feet. It will be a 50-foot street. The ap- 
propriation, exclusive of guttering, is $2,- 
350. The quantities are: Excavation, 2,509 
cubic yards; bedding stone, 728 cubic 
yards; macadam, 626 eubic yards. 

San Antonio, Tex.—The General Supply 
and Construction Company, of Fort Worth, 
has secured the contract for about 21,000 
square yards of paving on Houston street. 


Seattle, Wash.—The Allis-Chalmers Com- 
pany, Milwaukee, Wis., has been awarded 
the contract by the Board of Park Com- 
missioners for the installation of a stone 
crusher at Franklin. at $6.500; the crusher 
is to have a capacity of 2,000 yards a day 
and the stone will be used in the construc- 
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tion of the Lake Washington boulevard; 
two other bids were received. 

The contract for laying water mains in 
East 50th and other streets has been 
awarded by the city to E. T. Smart & Co. 

Walla Walla, Wash.—John Freis was 
awarded the contract to grade and side- 
walk North Ninth street from Elm to 
Reese, the contract price being $1,048.59 for 


the work. 
Pennsboro, W. Va.—The U. 8S. Con- 
struction Company of Columbus, O., sub- 


mitted low bid and was awarded contract 
for building pipe distribution system and 
water storage tank, in connection with the 
water works, at $7,197; other bids were as 
follows: The Scholl Engineering Company, 
Youngstown, O., $12,700; J. E. Wright Con- 
struction Company, Wheeling, $110,197.13; 
McCay Engineering Company, Baltimore, 
Md., $9,135; Osborn & Fuccy. contractors, 
Clarksburg, $8,385; J. W. Curry, contract- 
ors, Parkersburg, $8,300; Cantrel Con- 
struction Company, Parkersburg. $7,993.10. 
—-W. J. Nutter, City Recorder. 

Columbus, Wis.—The Advance Construc- 
tion Company, Waukesha, has been award- 
ed contract for construction of sewers as 
follows, using vitrified pipe, clay excava- 
tion, ground water to be handled, and no 
paving to be excavated and relaid: 5,989 
feet 6-inch, in 7-foot trench, at 35 cents; 
2,616 feet, 8-inch, 8144-foot trench, 49 cents; 
1,130 feet 10-inch, 18-foot trench, $2.23; 
2,266 feet 12-inch, 6-foot trench, 61 cents; 
manholes, $29; lamp holes, $7.50; rock exca- 
vation, $3 per cubic yard; sheathing left in 
trench, $23 per M; septic tanks, 33x76 feet, 
concrete, reinforced, $3,275; wages of com- 
mon labor, $1.50 per day. 

The totals of bids received were: Advance 
Construction Company, $11,455.15; Chicago 
Drainage and Construction Company, Chi- 
cago, Ill., $14,003.88; R. Nelson, Racine, 
$12,897.83; W. A. Harley, Beaver Dam, $12,- 
013.68; F. E. Kaminski, Berlin, $13,424.61; 
Cc. Johnson, Oshkosh, $15,106.51; BE. R. Hard- 
ing, Racine, $12,425.60; C. C. Sauer, Chi- 
cago, Ill, $12,063.18; W. C. Fraser, Roches- 
ter, Minn., $17,137.05; O’Neil & Preston, St. 
Paul, Minn., $17.953.85.—E. B. Parsons, Wa- 
tertown, Civil Engineer. 

Toronto, Ont., Can.—The Department of 
Public Works has awarded the con- 
tract for constructing a bridge over the 
Blanche River in the District of Temis- 
kaming, to Sinclair & Smith, of New Lis- 
keard, Ont., at about $5,000. 


PATENT CLAIMS. 


896,616. Concrete - Spreader. James E. 
Briggs, Waterloo, la., assignor to Briggs 
Labor Saving Specialty Company, Water- 
loo, la. Serial No. 336,365. Renewed. 
Serial No. 444,366. 

A concrete - spreader, ccmprising a 
wheeled hopper provided with a transverse 
discharge-opening, a hinged door adapted 
to close the said opening, a hand-lever piv- 
otally connected to said hopper, a lever 
pivoted on a stud to said hopper, links con- 
nected between said levers and a lever, 
also on said stud, a lever connected be- 
tween the lever and said hinged door, and 
a chain connecting the upper ends of said 
levers. 

896,758. Apparatus for Handling Drain- 
Tile. Edward Raye, Nevada, ta. Serial 
No. 395,295. 

In an apparatus for handling tile and the 
like, a skeleton hook consisting of an ob- 
long upper part and a mating lower part 
united at one end and the two parts ex- 
tended in parallel planes, links connected 
with the upper part of the hook and with 
each other for suspending the hook and 
and means for suspending the hook to op- 
erate as set forth. 

897,039. Process for Purifying and Filter- 
ing Water. Alfred Vogelsang, Dresden, 
Germany. Serial No. 369,713. 

The herein described process for purify- 
ing and filtering water according to a 
biological purifying process, consisting in 
passing the material to be purified or fil- 
tered through a purifying or oxidizing 
body, adding ozone in small quantities to 
fresh air for the purpose of rendering the 
oxygen in the latter more active and effec- 
tive without disturbing the biological proc- 
ess, and then passing the _ ozonized air 
through the purifying or oxidizing body in 
a direction different to that in which the 
material to be filtered or purified passes. 
897,080. Process for Preparing Paving or 

Building Blocks. Rocky C. Gangewere, 

South Bethlehem, Pa. Serial No. 384,253. 

A process of making building or paving 
blocks consisting in conveying fresh slag 
directly from a blast furnace to a pulver- 
izer, applying water to said slag between 
the furnace and the pulverizer thereby 
granulating the slag, mixing Portland 
cement with said granulated slag, during 
pulverization of the slag, conveying tne 
pulverized mixture to suitable presses and 
pressing the same into blocks, and molis- 
tening said blocks after they come from 
the press. 








September 23, 1908. 


PROPOSALS 


SEWAGE DISPOSAL WORKS, INTER- 


CEPTOR, FORCE MAINS 


Office of the Sewerage Commission 
of the City of Baltimore. 

Sealed proposals, indorsed ‘‘Proposal for 
Constructing the Sewage Disposal Works, 
Sanitary Contract No. 30”; ‘Proposal for 
Building West Low Level Interceptor, Sec- 
tion 4, Sanitary Contract No. 31’’; ‘Proposal 
for Building Force Main Sewer, Sanitary 
Contract No. 32’; ‘‘Proposal for Building 
Force Main, Sanitary Contract No. 33’’; ad- 
dressed to the Board of Awards of Balti- 
more City, will be received at the office of 
Mr. J. Sewell Thomas, City Register, City 
Hall, Baltimore, Md., until 11 a.m., Wed- 
nesday, October 14, 1908, for constructing 
the Sewage Disposal Works, on the west 
shore of Back River, Baltimore County, 
Md.; the West Low Level Interceptor, Sec- 
tion 4; the Force Main Sewer, and the 
Force Main, as shown in plans on file in 
the office of Mr. Calvin W. Hendrick, Chief 
Engineer of the Sewerage Commission. 

Specifications and plans can be obtained 
upon application at the office of the Sewer- 
age Commission, Room 904, American 
Building, Baltimore, Md., on and after 
Saturday, September 26, 1908. The follow- 
ing charges will be made for each specifi- 
cation with blue prints: 


Sewage Disposal Works, Sanitary 
CORCERCE ING: Bec ccc ccsnsscctece oes $15.00 

West Low Level Interceptor, Sanitary 
COHEDGOE INUG Gls és kc ccc so cceeeees ec 5.00 


Force Main Sewer, Sanitary Contract 

No. 32 5.00 
Force Main, Sanitary Contract No. 33. 5.00 

These charges will be refunded upon re- 
turn of the unused specifications and plans 
in good condition. 

A certified check of the bidder, for the 
respective amounts shown below, on @ 
Clearing-house Bank, made payable to the 
order of the Mayor and City Council of 
Baltimore, will be required to be deposited 
with each bid: 


Amount of Check 


Sewage Disposal Works, Sanitary 

Contract NO. 30 2. ccc icccccscccncescQeOeee 
West Low Level Interceptor, Sani- 

tary Contract ING. SE... 2c. csccscces 5,100 
Force Main Sewer, Sanitary Con- 

TRACE SIN Ge ces cbc cidivtivesiccn daa aa 5,500 


Force Main, Sanitary Contract No. 33 4,800 


APPROXIMATE QUANTITIES: 
Sewage Disposal Works, Sanitary Contract 
No. 30 


>1,000 cu. yds. excavation. 

9,800 cu. yds. backfilling. 

3,500 cu. yds. rolled embankment. 

2,925 lin. ft. vitrified pipe drains. 

9,600 lin ft. vitrified pipe underdrains. 
34,930 lin. ft. vitrified pipe lateral distrib- 


utors. 
°21,500 lin. ft. slotted vitrified tile slabs. 
38,800 cu. yds. concrete masonry. 
300,000 pounds reinforcing rods. 
350,000 sq. ft. reinforcing wire fabric. 
381 tons cast-iron pipe and _ special 
castings. 
2,300 lin. ft. vitrified tile electric conduit. 
1,150 lin ft. lined metal electric wire 
conduit. 
320 flushing hydrants. 
5 Venturi meters. 
114 sluice gates. 
1 meter house. 
1 control house. 
4 pump houses. 


est Low Level Interceptor, Sanitary Con- 
tract No. 31 


2.248 lin. ft. 60-inch diameter brick and 
concrete sewer. 

lin. ft. 51-inch diameter brick and 
concrete sewer. 

cu. yds. brick masonry. 

cu. yds. concrete masonry. 

pounds reinforcing steel. 

lin. ft. underdrains. 

feet sheeting left in place. 

lin. ft. piles. 

sq. yds. waterproofing. 

lin. ft. house-connections. 


2,041 


700 
3,220 
'1,500 
4,500 
15,000 
6 


2 bellmouths. 
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Force Main Sewer, Sanitary Contract No. 32 
4,500 lin. ft. 99-inch diameter brick and 
concrete sewer. 
775 cu. yds. brick masonry. 
8,135 cu. yds. concrete masonry. 
35,000 pounds reinforcing material. 
2,000 lin. ft. underdrains. 
250,000 feet sheeting left in place. 
12,000 pounds cast-iron. 
4,000 lin. ft. house-connections. 


Force Main, Sanitary Contract No. 33 
5,221 lin. ft. 42-inch double line cast-iron 
force main. 
6,690 lin. ft. Class ‘‘A’’ pipe. 
3,534 lin. ft. Class ‘‘B’’ pipe. 
62 tons special castings. 
225,000 feet sheeting left in place. 
4 42-inch single face gate valves. 
The successful bidder on each contract 
will be required to give bond and comply 
with the City Charter respecting contracts. 
The Board of Awards reserves the right 
to reject any and all bids. 
By order of the Sewerage Commission: 
PETER LEARY, JR., 
Chairman. 
HARRY W. RODGERS, 
Secretary. 


J. BARRY MAHOOL, 
President Board of Awards. 


Approved: 
(13) 


CIRCULAR BRICK SEWER 
Wilkes-Barre, Pa. 

Sealed proposals will be received by the 
undersigned, until Monday, October 26, 1908, 
at 12 o’clock noon, for constructing about 
one mile of circular brick sewer in the city 
of Wilkes-Barre, Pa. All information, in- 
cluding specifications and bidding blanks, 
may be obtained by addressing B. K. Finch, 
City Engineer. Each bid must be accom- 
panied by a certified bank check in the sum 
of five thousand dollars, made payable to 
the City Treasurer. The Joint Sewer Com- 
mittee reserves the right to reject any or 
all bids. 

Proposals must be plainly endorsed ‘‘Pro- 
posals for Sewer’? and addressed to Fred 
H. Gates, City Clerk. 

(13-14) 


WATER WORKS 


Sealed proposals, addressed to the Hon. 
J. Morris Roberts, Mayor, will be received 
by the Borough Council of Haddonfield, 
N. J.. until 8 o’clock p. m., October 6,* 1908, 
for furnishing all the material and per- 
forming all the labor required in the con- 
struction of a municipal water works. 

The work includes: 

About eleven miles of cast iron or other 


approved pipe, also special castings, 
valves and fire hydrants. 

Power house and foundations 
Standpipe, 25 feet diameter by 11) 


feet high. 
Laying all pipe lines. 
Two 1.000,000-gallon producing units, 
steam. gas producer or gasoline. 
And two or more artesian wells. 
3ids for the whole work must be accom- 
panied by a certified check of five thousand 


(5,000) dollars, made payable to the Bor- 
ough Treasurer. 
All bids must be made on blank forms. 


Blank forms and specifications may be ob- 


tained from the Borough Clerk, and the 
plans may be seen at the Borough Hall or 
at the office of the Engineer, George 

Market street, Camden, 


Pfeiffer, Jr., 27 
N. J 


The right is reserved to accept any bid 
or reject any or all bids. 
(Signed) ALLEN CLYMER, 
Borough Clerk. 


STREET IMPROVEMENT 
Kirksville, Mo. 


Sealed proposals will be received by the 
City Council, until 5 o’clock p. m., Sept. 29, 
1908, for brick paving and combined curb 
and gutter. 

Estimated quantities: 

19,800 square yards vitrified brick pave- 
ment. 

9,500 feet combined curb and gutter. 


H. SELBY, Mayor. 
J. C. CAROTHERS, City Clerk. 


DAM AND RESERVOIR 


Cimarron, N. M. 


Bids are wanted for the construction of 
a large rock fill and reinforced concrete 
dam and reservoir in Colfax County, New 
Mexico. For plans and specifications ad- 


dress 
E. H. FISHER, 
Cimarron, N. M. 
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WATER WORKS 
Notice to Contractors 


Passaic, N. J. 


By direction of the City Council of the 
City of Passaic, New Jersey, proposals are 
hereby invited for: 

First—Distributing, laying, etc., about 
thirty-seven (37) miles of six (6) inch to 
twenty (20) inch pipes, hydrants, gate 
valves, specials, etc. 

Second—Furnishing and delivering the 
said pipes, hydrants, gate valves, specials, 
ete. 

Third—Furnishing a new water supply 
from three (3) million gallons per day up 
to twelve (12) million gallons per day, to 
be taken from wells or surface streams. 


All proposals must be in conformity with 
the forms of proposal and specifications 
adopted by the Committee on Water Sup- 
ply, of which printed copies may be ob- 
tained at the office of the City Clerk or 
the City Surveyor of said city. 


The city reserves the right to reject 
any and all proposals. All proposals must 
be submitted in a sealed envelope addressed 
to the Committee on Water Supply, care 
of the City Clerk, on or before the thirtieth 
day of October, 1908, at 8 o’clock P.M. 

A certified check for one thousand dol- 
lars to the order of the City Treasurer of 
the City of Passaic, N. J., must accom- 
pany each bid, to be forfeited to the city 
if the bidder in the event his proposal is 
accepted, shall not within ten days there- 
after enter into proper contract for carry- 
ing out his proposal. 

GEORGE K. ROSE, 

JOSEPH SPITZ, 

HERMAN FRIEND, 
Committee on Water Supply of the City 

Council of the City of Passaic, N. J. 
(12-18) 





ELECTRIC LIGHTING 
Notice to Bidders 


Oneonta, N. Y. 


Sealed bids will be received by the un- 
dersigned Village Clerk of the Village of 
Oneonta, N. Y., up to 8 o’clock, p. m., 
Tuesday, October 20, 1908, for lighting the 
streets of the village of Oneonta with arc 
lights. Bids to be for about 100 are lights 
of 2,000 nominal candlepower each, to burn 
all night, pursuant to specifications on file 
in the office of the undersigned. 

_ Bids to be on one or both of the follow- 
ing propositions: 

For lighting for five years from March 
1, 1909. 

2. For lighting from March 1, 
September 15, 1912. 

The right is reserved to rejeet any and 
all bids. 

Dated September 16, 1908. 


HENRY D. McLAURY, 
Village Clerk. 


1909 to 


(13-14) 


MECHANICAL FILTER PLANT 


Cohoes, N. Y. 

The Board of Water Commissioners of 
Cohoes, N. Y., have decided upon Novem- 
ber 2, 1908, as the final date for the filing of 
plans and specifications with approximate 
estimate of the cost of a mechanical filter 
plant for the City of Cohoes, N. Y. 

Plans must be on file at the office of the 
Water Commissioners on or before the 
above mentioned date. 


H. L. SHAVER, Pres. 





ARTESIAN WELL 


Harrisonburg, La. 
The Police Jury of Catahoula Parish will 
receive sealed bids until noon October 5, 
1908, for a four-inch artesian well. The 
Jury reserves the right to reject any or all 
bids. Bids to be sent to Clerk of Police 
Jury, Harrisonburg, La. 


SPECIAL NOTICE 


_The City of Tyler, Texas, presents an in- 
viting field for a Street Railway. Anyone 
interested in that line would do well to 
write the Mayor. Correspondence solicited. 


BONNER, Mayor. 


JNO. H. 
(9-10-11-12-13) 





MUNICIPAL JOURNAL AND ENGINEER 








CENTRIFUGAL 
PUMPS 


We are the oldest and largest builders 
of this class of Pumps in this country. 

They are specially adapted for pump- 
ing sewage, ditch or trench work, for 
WATER SUPPLY for cities, towns 
and villages, and for 


PUMPING OUT 
FLOODED CELLARS 


Write us the exact ser- 
vice you require and we 
will make recommendations 
to suit conditions. 


MORRIS MACHINE WORKS 


BALDWINSVILLE, N. Y. 
NEW YORK OFFICE, - - 39-41 Cortlandt Street 























Henion & Hubbell, A gents, 61-69 N. Jefferson Street, Chicago 





For Tank Service 


There is nothing so economical 
as the New Erie Turbine pump 
connected to gasoline engines. 
This outfit is no experiment, it 
has stood the most 
severe tests and we 






mend it to all —_. 
Write for catal 
containing valua fe 
information on cen- 
trifugal pumps. 


ERIE PUMP & ENGINE COMPANY 
52-68 Front Street, Erie, Pa. 


confidently recom-- 








THERE CAN BE 
NO QUESTION 


Oj the ECONOMY OF GOULDS 
EFFICIENT POWERPUMPS 


They have proven most economical 
for meeting any requirement of ser- 
vice. They are easily installed anc 
may be operated at long intervals 
with great saving. Write for catalog. 


The Goulds Mfg. Co. a . 


SENECA FALLS, N. Y. 


NewYork, Boston,Philadelphia,Chicago. 
Pittsburg, St. Louis, Los Angeles, San 
Francisco, New Orleans, Louisville, Ky. 

















For any road machine. 








E : ° = 





Prices on application. 








Mold Boards and Blades 


Made of high carbon 
steel and fully guaranteed. Prompt shipments. 


Ashland Iron Works Co., Ashland, 0. 
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The S uee ee in St Louis After a month's test, Commissioner Tra- 
q g ° villa states that this machine (the Kindling 
Street Washing Machine) not only does better work on smooth pavements than did the flusher or machine 
sweeper, but it also saves about 40 per cent. of the cost of cleaning the streets. — (Extract from ‘‘Street 
Cleaning in St. Louts,”’ by Charles Claude Casey, in the Municipal Journal and Engineer, June 10, 1908.) 


KINDLING MACHINERY CO., MILWAUKEE 


CENTRIFUGAL 
PUMPS 


We are the oldest and largest builders 
of this class of Pumps in this country. 

They are specially adapted for pump- 
ing sewage, ditch or trench work, for 
WATER SUPPLY for cities, towns 
and villages, and for 


PUMPING OUT 
FLOODED CELLARS 


Write us the exact ser- 
vice you require and we 
will make recommendations 
to suit conditions. 



















E BUILD ENGINES in one, four and eight . 
cylinders in sizes up to 1000 H. P. for Suction 
Gas, Natural Gas and Liquid Fuels. With our Suction 
Gas Engines, Producers and Direct Connected Gener- 
ators, we can produce a K. W. at the switchboard at 
trom one-third to one-half cent. per hour, includ- 


MO RRI Ss MAC H | N E WO RK S ing labor. Catalogue No. 15 will give you full details. 














BALDWINSVILLE, N. Y. MODEL GAS ENGINE WORKS 
NEW YORK OFFICE, - - 39-41 Cortlandt Street Eastern and Foreign Office: B-21 PRODUCE EXCHANGE 
NEW YORK CITY : 





Henion & Hubbell, A gents, 61-69 N. Jefferson Street, Chicago Factory: PERU, INDIANA 
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STEEL BODY CARTS 
AND TRUCKS 


for 


GARBAGE, ASHES, RUBBISH 
SEWAGE, SOLIDS AND ALL 
MATERIALS WHICH CAN BE 
DUMPED. 


Write for full information 


The Senderling Mfg. Co. 


622 West 47th Street, New York City 








MERIWETHER SYSTEM 
CONTINUOUS CONCRETE PIPE (REINFORCED) 
SEWERS, CULVERTS, CONDUITS 
The only concrete pipe having continuous and uniform reinforcement 
throughout entire line of pipe when it is laid in the trench. 
Sizes, 24 in¢hes to 72 inches. Write for additional information. 


LOCK JOINT PIPE COMPANY, 165 Broadway, New York 
Pacific Lock Joint Pipe Company, Seattle, Wash. 





“Delays are dangerous’”—in contracting 
work they are costly. Don't buy experi- 
ment wagons and help pay the makers’ 
bills for the experiment. 


Buy Watson Dump Wagons 
and Dodge Repair Bills 


The Catalogue will explain 


Walson Wagon Co., 


Home office and factory, Canastota, N. Y. 

















RUBBER TIRES 


Made of the finest materials—by the most 
skillful workmen—under the watchful eye 
of expert foremen—they establish the 
standard of cire excellency. 


Firestone Tire & Rubber Co. 
AKRON, O. 














Shooting at One Mark 


For over 25 years the Warrens, root 
and branch, have been shooting at one 
mark. The mark has been Bituminous 
Street Pavements. This 25 years’ firing 
has not been at random; it has been hit- 
ting with fixed aim the high mark. Con- 
stantly improving their marksmanship and 
everlastingly keeping at one thing, they 
have attained in Bitulithic the perfect 
score. 

Its description and wonderful growth 


will interest you. Write for it to-day. 


Warren Brothers Company 
Boston, Massachusetts 


f REGISTERED TRADE MARKS 


“Bitulithic”’ *“Bitrock”’ “Puritan”’ ‘*Bitustone’”’ 


“Bituminous Macadam”’ 





Texaco Asphalt 
Cement 


FOR PAVING 


Malleable at all temperatures. Over 99 per cent. pure 
Bitumen. No fluxing required. 





Texaco Filler 


FOR BRICK, WOOD-BLOCK 
and GRANITE PAVEMENTS 


Will not flow in summer Will not crack in winter 





For sale by 


The Texas Company 


New York Philadelphia Providence St.Louis New Orleans 
and Port Arthur, Houston and Dallas, Texas. 
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__| CAMERON SEPTIC TANK CO. 


Sewage Disposal a Specialty == 
Sole owners of 


“Septic Tank” Patents 


Recently sustained in the U. S. Courts 
We offer three alternatives:— 
1.—To design Sewage Disposal Plants and take 
contracts for complete construction. 
2.—To furnish Plans and Specifications and li- 
cense the use of plants constructed thereunder. 


‘aed 
3.—To license the construction and use of plants 
designed by other Engineers. 
Owners of unlicensed plants are invited to communicate with us and pro- 


bay: 


wt 


cure licenses for past and future use. Reasonable terms offered pro- 
vided useless litigation is avoided. 
352 Monadnock Block H.D. WYLLIE C.E. 
Chicago, Ill. Manager 
A. C. HEPP, Cc. W. FEE, 
Room 603, 528 Monadnock Building, 
143 Liberty St., N. Y. San Francisco, Cal. 





SANITARY STREET FLUSHING MACHINE&GO) 


CARLETON BUILDING 





#2 att ons URN abil 















Peed 
ee FOE, 


MANUFACTURERS 


; ee ne 
la > Sic 


GOULDS HAND AND POWER SPRAYERS 


FOR THE PROTECTION OF SHADE TREES 
AND PLANTS IN CITY STREETS and PARKS 


Embody more strict!y new and desirable features than ever before 
offered in any one line of spraying apparatus. Write for catalog. 


The Goulds Mfg. Co., Seneca Falls, N. Y. 


New York Boston Philadelphia Chicago Pittsburg 
St. Louis LosAngeles San Francisco New Orleans Louisville, Ky. 








ST. LOUIS, Uss¥ae 

































BUCKEYE ELECTRIC | | THE SESSIONS FOUNDRY CO. 
[ BRISTOL, Conn. 
BLUE PRINTING MACHINES apes 


. B. Photo Engraving Arc Lamp, Non-com- 
Ball Bearing Curtain Rollers. Perfect Con- 


Automatic Shaft Governor for Controlling Ss = 


Buckeye Engine Company, Salem, Ohio 






LOW PRICES 


“*The Sun That Never Sets” 
Equipped with 


bustible Controller. 
tact Arrangement. 


Speed of Lamp Travel. 


“Highest in Efficiency, Lowest in Price” SEWER AND SUBWAY MANHOLE CASTINGS 
SEWER CATCH-BASIN CASTINGS, ETC., TO ORDER 
Prompt Shipments. Deliverat any Point. Write us for Prices. 














Wainwright Galvanized Steel Corner Bar 


For Protecting Edges of Concrete Curbs, Steps, Columns, &c. The only effective CONCRETE EDGE PROTECTOR offered to the contracting public 





““WAINWRIGHT PATENTS”’—March 9, 1897. November 22, 1898. : 
May 5, 1903. March-26, 1907. August 29, 1907 
g This bar is well galvanized, soit will not rust. Has a solid head,guarantee- 
ing resistance from the heaviest possible impact of wheels or other heavy 
bodies, and is held in place by a dovetailed web forming an anchorage ex- 
tending its full length, not only anchoring, but supporting the solid head 
2 every inch of itslength. This bar has been in public use for more than 
ten years as the main feature of the 


Wainwright Steel-Bound Concrete Curb txewoesa 


OVER ONE MILLION FEET In Use in. More than One 
Hundred and Fifty Cities in the United States 
The dovetailed web anchors the bar at all points, resulting in great su ority 
over a corner protector anchored by bolts, wires or rods at intervals, allow- 
ing buckling or —petrees causing ultimate loosening of the metal from the 3 
concrete. Metal parts forsale. Correspondence invited. : eae 





STEEL PROTECTED CONCRETE CO., Real Estate Trust Building, PHILADELPHIA, PA 

















ALL KINDS OF VALVES 
FOR SEWERAGE 


Fig. 210 


6” Standard 
Gate Valve 





Fig. 48 


Coffin Shear Sewer Gate 
All fron or bronze mounted 
with Handles 


Fig. 47 
12” Coffin Flap Valve 







30” Coffin Flap Valve 
Double Pivot 





BULLETIN 12G ON REQUEST 












THE BRISTOL COMPANY 


MANUFACTURERS OF 


Bristol’s Recording 
Pressure Gauges 
Vacuum Gauges 

Water Level Gauges 

Thermometers 
Voltmeters 
Ammeters 
Wattmeters 

and the Wm. H. Bristol 

Electric Pyrometers 

and Special Recording 

Instruments 


THEBRISTOL COMPANY 
WATERBURY, CONN. 


BRANCH 


New YORK Oppices CHICAGO 


Marwick, Mitchell & Co. 


CHARTERED ACCOUNTANTS 














General Offices: 79 Wall Street, New York 


PHILADELPHIA PITTSBURG CHICAGO 
995 Drexel Bldg. 248 Fourth Avenue 189 La Salle Street. 
INDIANAPOLIS 
MINNEAPOLIS ST. PAUL 326 American Central 
760 Temple Court 207 Dispatch Bldg. Life Building 


a : WINNIPEG, CANADA 
GLASGOW, SCOTLAND 19 Canadian Northern 
41 St. Vincent Place Building 


LONDON, ENG. 
18 Bishopgate Street 








Specialists in Municipal and Public Service Corpo- 
ration Accounting and Systems 








BY USING 


Lutz Surface Heater 


Old Cobble Stone and Belgium Block Pavements can 
be surfaced with asphalt, making a pavement as good 
as the best. 





It makes taking up old asphalt or other bituminous 
pavemerit% adding new material and resurfacing EASY. 
We can cite you to other cities where the great saving 
affected by this‘maehine has been demonstrated. 


Equitable Asphalt Maintenance Co. 


Commerce Bldg., Kansas City, Mo. 














Every Water Works Plant 
should be equipped with a 
pump regulator. 


The Eclipse 
Pump Regulator 


will prevent the pump from 
racing and will maintain a 
/; constant pressure. 


Send for Complete Specialty 
Catalogue 


The John Davis Co., Chicago 


ECLIPSE 


° 62 
Arch? 

















Made in three wad four foot half sections, 
giving broken joifrts, “universal strength and 
a rigid culvert. Fits tightly. Easily handled 
Guaranteed against bygakage. 


The Ashland Iron Works-€o., Ashland,0. 











